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Notice  of  Sale  of  Bonds. 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


NOTICE  IS  HEREBY  GIVEN  THAT 
on  Monday,  the  3d  day  of  October,  1904, 
at  the  hour  of  3  o'clock  p.  m.  of  said  day, 
at  the  chambers  of  the  Board  of  Super- 
visors of  the  City  and  County  of  San 
Francisco,  State  of  California,  scaled  pro- 
posals in  writing  will  be  received  for  the 
purchase  of  any  or  all  of  the  lords  of 
said  City  and  County  of  the  following 
names,  amounts,  series  and  denomina- 
tions, to  wit: 

For  the  purchase  of  hospital  oondt  to 
the  amount  of  two  hundred  and  fifty 
thousand  dollars  ($250,000),  comprising  all 
of  the  bonds  of  the  first  to  the  tenth 
series,  both  inclusive;  each  series  com- 
prises 20  bonds  of  $100,  10  bonds  of  1500, 
and  18  bonds  of  $1000,  and  one  series  is  \ 
payable  annually  in  numerical  order,  com- 
mencing July  1,  1905. 

For  the  purchase  of  sewer  bonds  to  the 
amount  of  seven  hundred  and  tw^enty-four 
thousand  and  eight  hundred  dollars  ($724,- 
800),  comprising  all  of  the  bonds  of  the 
denominations  of  one  nundred  dollars 
($100),  five  hundred  dollars  ($500),  and  one 
thousand  dollars  ($1000).  of  the  first  to  the 
fourth  series,  both  inclusive;  fach  series 
comprises  92  bonds  of  $100,  68  bonds  of 
$500,  and  138  bonds  of  $1000,  and  one  series 
is  payable  annually  in  numerical  order 
each  year,  commencing  July  1,  '}%*5. 

For  the  purchase  of  school  bonds  to  the 
amount  of  one  million  and  seventy-seven 
thousand  and  six  hundred  dollars  (|j.,077,- 
600),  comprising  all  of  the  bonds  oi  the 
denominations  of  one  hundred  dollars 
($100).  five  hundred  dollars  ($500),  and  one 
thousand  dollars  ($1000),  of  the  first  to  the 
twelfth  series,  both  inclusive;  t.ach  series 
comprises  43  bonds  of  the  denomination 
of  $100,  37  bonds  of  $500,  and  67  Londs  of 
$1000,  and  one  series  is  payable  annually 
in  numerical  order,  commencing  July  1, 
1905. 

For  the  purchase  of  street  bonds  to  the 
amount  of  t'^•G  hundred  ana  fovty-three 
thousand  dollars  ($243,000),  comprising  all 
of  the  bonds  of  the  denominations  of  one 
hundred  dollars  ($100),  live  hundred  dol- 
lars ($500),  and  one  thousand  dollars 
($1000),  of  the  first  to  the  sixth  series,  both 
inclusive;  each  series  comprises  .'0  bonds 
of  the  denomination  of  $100,  15  ^onds  of 
$500,  and  31  bonds  of  $1000,  and  one  series 
is  payable  annually  in  numerical  order, 
commencing  July  1,  1905. 

For  the  purcha.se  of  County  Jail  and 
additions  to  Hall  of  Justice  bonds,  to  the 
amount  of  two  hundred  and  seventy- 
eight  thousand  and  four  hundred  dollars 
($27S.40'''j.  comprising  all  of  the  bonds  of 
the  denominations  of  one  hundred  dollars 
($100),  five  hundred  dollars  ($500),  and  one 
thousand  doildrs  ($1000),  of  the  first  to  the 
sixteenth  series,  both  inclusive;  each 
series  comprises  9  bonds  of  $1<J0,  5  bonds 
of  $500,  and  14  bonds  of  $1000,  and  one 
series  is  payable  annually  in  numerical 
order,   commencing  July  1,   1905. 

For  the  purchase  of  Library  bends  to 
^he  amount  of  seven  hundred  and  thirty- 

,ine  thousand  and  eight  hundred  dollars 
,$739,800),  comprising  all  of  the  conds  of 
the  denominations  of  one  hundred  dollars 
($100),  five  hundred  dollars  ($500),  .';rd  one 
thousand  dollars  ($1000),  of  the  first  to  the 
eighteenth  series,  both  inclusive:  each 
beries  comprises  zi  Donos  oi  jlOu,  U  Donds 
of  $500,  and  32  bonds  of  $li)00,  and  one 
series  is  payable  annually  in  iiumerical 
order,   commencing  July  1,   1!h>5. 

For  the  purchase  of  children  s  play- 
grounds bonds  to  the  amount  of  seven 
hundred  and  forty  thousand  doUar.s  ($740,- 
000),  comprising  all  of  the  bonds  of  the 
denominations  of  one  hundr'.-d  dollars 
($100),  five  hundred  dollars  ($500j,  and  one 
thousand  dollars  ($1000),  of  the  entire 
number  of  series  and  Issue;  each  series 
comprises  10  bonds  of  $100.  o  bonds  of  $500. 
and  16  bonds  of  $1000,  and  one  series  is 
payable  annually  in  numerical  order  for 
forty  years,  commencing  July  1,   1905. 

For  the  purchase  of  oolden  Gate  Park 
and  Presidio  Extension  bonds  to  the 
amount  of  three  hundred  and  twenty- 
eight  thousand  dollars  ($328.0<X)).  compris- 
ing all  of  the  bonds  of  the  denominations 
of  one  hundred  dollars  ($100),  five  hundred 
dollars  ($500j.  and  one  thousand  dollarss 
($1000),  of  the  entire  number  cf  series 
and  issue;   each  series  comprises  7  bonds 


01  $100,  7  bonds  of  $500.  and  4  bonds  of 
$1000.  and  one  series  is  payable  annually 
in  numerical  order  for  forty  years,  com- 
mencing July  1,  1905. 

For  the  purchase  of  Mission  Park  bonds  • 
to  the  amount  of  two  hundred  and  ninety- 
two  thousand  dollars  ($292,000),  comprising 
ail  of  the  bonds  of  the  denominations  of 
one  hundred  dollars  ($100),  five  hundred 
dollars  ($50Ci),  and  one  thousand  dollars 
($1000),  of  the  entire  number  of  .:jeries  and 
issue;  each  series  comprises  8  bonds  of 
$100,  3  bonds  of  $500,  and  5  bonds  of  $1000, 
and  one  series  is  payable  annually  in 
numerical  order  for  forty  years,  com- 
mencing July  1,  1905. 

Bids  w'ill  be  considered  for  the  ourchase 
of  the  entire  amount  hereby  offered  for 
sale  or  for  the  purchase  of  any  portion 
thereof,  and  bidders  for  less  vhan  the 
whole  amount  will  be  required  to  state 
the  particular  portion  of  the  amount  bid 
for,  giving  the  name  of  the  bonds  num- 
ber of  bonds  and  the  denomination  there- 
of, and  the  series  of  which  the  .ame  may 
belong.  A  ch^^ck  payable  to  the  cder  of 
Chas.  W.  Fay,  Clerk  of  the  Board  jf  Su- 
pervisors, certified  to  by  some  'esponsible 
banking  firm  or  corporation,  equal  to  at 
least  five  (5)  per  cent  of  the  amount  bid, 
s'liall  accompany  each  proposal;  provided 
that  no  such  check  need  exceed  rhe  sum 
of  ten  thousand  ($10,000),  and  provided 
further  that  no  such  check  need  accom- 
pany any  bid  made  by  or  on  cehalf  of 
the  State  of  California.  The  conditions  of 
such  check  are  that,  if  the  proposal  of 
the  bidder  depositing  the  same  be  accept- 
ed by  said  Board  of  Supervisors,  aid  bid- 
der will  receive  and  pay  for  the  bonds 
awarded  to  him,  and  in  case  of  a  refusal 
so  to  do  said  check  will  be  declared  for- 
feited and  will  become  the  property  of 
said  Citj-  and  County  as  liquidated  dam- 
ages on  account  of  such  refusal. 

No  bid  will  be  jhsiciered  for  a  less  sum 
than  par,  or  the  face  value  of  the  pond 
or  bonds  bid  for,  together  with  such  in- 
terest as  may  have  accrued  thereon  at 
the   time   of   the   delivery   thereof. 

Bonds  will  be  delivered  from  time  to 
time  to  the  purchasers  as  may  te  deter- 
mined by  the  Board  of  Supervisors,  all 
bonds  sold  to  be  delivered  prior  to  Jan- 
uary 1,  1905. 

In  awarding  the  sale  of  the  bonds  herein 
provided  to  be  sold,  preference  in  the  sale 
and  allotment  thereof  will  be  ^iven  to 
subscribers  for  the  smallest  amounts  and 
lowest  denominations. 

The  Boaid  reser\es  the  right  to  reject 
any  or  all  bids  made  for  the  purchase  of 
said  bonds. 

And  for  the  information  of  all  prospec- 
tive bidders  I  hereby  certify: 

That  the  population  of  the  City  and 
County  of  San  Francisco  (census  1900)  was 
341.000. 

That   the   present   population,    oased   on 
statistics  of  the  Health  and  Police  Depart- 
i  ments,  is  450,000. 

'      That  the  total   value  of  all  property  in 
'■  said  city,  according  to  the  assessm-^nt  roll 
of  1904,  is  $503,000,000. 

That  the  city  has  no  bonded  or  other 
indebtedness. 

That  the  city  has  never  defaulted  in  the 

DP^'mppt  ot-"  any  bonds  or  irter'^*  t*--^-"-^!! 

I      That   the   bonds   to   be  sold'  are   of   the 

character  known  as  serials,  running  from 

one   to   forty   years,   and   bear   interest   at 

the  rate  of   three  and  one-half  per   cent 

i  per  annum,   payable  semi-annually;   prin- 

I  cipal  and  interest  payable  in  gold  coin. 

I      That   the   bonds    were   issued    jnder   the 

•  provisions  of  the  Charter  of  the  City  and 

I  County. 

1  That  the  legality  of  said  bonds  has  been 
:  affirmed  by  the  Supreme  Court  of  the 
"■  State  of  California,  in  a  decision  rendered 
'  in  the  case  of  L.aw  vs  the  City  and  County 
of  San  Francisco,  and  opinion  filed  August 
i  15,    1904.      (.Cal.    Decisions,    Vol.    XXVIII. 

Page  269.) 
'      Printed    copies    of    all    the    proceedings 
1  had  in  the  matter  of  the  issuance  of  said 
!  bonds  will  be  furnished  to  intending  bid- 
[  ders   on   application   therefor. 
I      Dated   this  25th   day   of  August,   1904. 
I  CHAS.   AV.    FAY, 

j  Clerk  of  the  Board  of  Supervisors  of  the 
I         City  and  County  of  San  Francisco. 
I  au25  sot 
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General  Information 

Concerning  the  Municipal  Bonds 
of  the  City  and  County  of  San 
Francisco,  for  Various  Public 
Improvements,    1903=1904. 

Proceedings  have  been  taken  by  the  City  and 
County  of  San  Francisco  for  the  issuance  of  its 
bonds  for  the  purpose  of  making  several  public 
improvements  and  to  the  amount  stated  as  fol- 
lows : 

Hospital  Bonds   $1,000,000 

Sewer  Bonds    7,250,000 

School  Bonds 3?595)000 

Street  Bonds 1,621,000 

County  Jail  and  Additions  to  Hall  of 

Justice  Bonds 697,000 

Library  Bonds 1,647,000 

Children's  Playground's  Bonds 741,000 

Golden  Gate  Park  and  Presidio  Ex- 
tension Bonds 330,000 

Telegraph  Hill  Park  Bonds 597,000 

Mission  Park  Bonds 293,000 

Amount  for  all  purposes $17,771,000 


viii  Municipal  Bonds. 

The  Bonds  will  be  dated  July  i,  1904, 
and  will  be  of  the  character  known  as 
"serials,"  and  will  run  from  one  to  forty  years; 
each  series  will  consist  of  a  number  of  bonds  of 
the  denominations  of  $100,  $500  and  $1000,  the 
total  of  which  will  aggregate  one-fortieth 
of  the  principal  sum.  One  series  in  its  entirety, 
and  all  the  bonds  comprising  it  will  be  redeemed 
each  year. 

There  will  be  9, 105. bonds  of  the  denomination 
of  $100  each ;  6,935  bonds  of  the  denomination  of 
$500  each;  and  13,378  bonds  of  the  denomina- 
tion of  $1000  each.  There  will  also  be  360  bonds 
of  varying  denominations  of  less  than  $100. 

The  rate  of  interest  will  be  three  and  one- 
half  (3^)  per  cent  per  annum. 

The  interest  will  be  paid  semi-annually  on  the 
3rst  day  of  December  and  30th  day  of  June. 

Principal  and  interest  to  be  paid  at  the  office 
of  the  City  and  County  Treasurer,  San  Fran- 
cisco. 

Principal  and  interest  to  be  paid  in  gold  coin 
of  the  United  States. 

The  special   election   at  which   this   issue   of 
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bonds  was  authorized  was  held  on  the  29th  day 
of  September,  1903. 

The  vote  cast  on  the  several  propositions  was 
as  follows : 

For.  Against. 

Hospital  Bonds   24,48 1;  2,457 

Sewer  Bonds    22,159  4,393 

School  Bonds 23,327  3,364 

Street  Bonds 22,180  4,362 

County  Jail  and  Additions  to 

Hall  of  Justice  Bonds   .  .  .  19,840  6,495 

Library  Bonds 18,775  7,41 1 

Children's  Playgrounds  Bonds.  19,642  6,541 
Golden   Gate   Park   and   Pre- 
sidio Extension  Bonds 18,457  7A^^ 

Telegraph  Hill  Park  Bonds  .17,932  8,187 

Mission  Park  Bonds 19,421  6,857 

The  population  of  San  Francisco,  according 
to  the  census  of  1900  was  342,000.  The  present 
population  as  estimated  from  statistics  of  the 
Police  and  Health  Departments  is  450,000. 

The  valuation  of  all  real  and  personal  prop- 
erty as  returned  by  the  City  and  County  Asses- 
sor for  the  year  1903,  was  $427,646,329. 

The  State   Board  of  Equalization   increased 
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this  valuation  to  $545,866,446  for  State  Assess- 
ment purposes. 

There  will  be  no  bonded  debt  of  said  city  and 
county  outstanding  after  April,  1904,  the  re- 
maining bonded  debt  of  $250,000  being  due  at 
that  time  and  sufficient  funds  will  be  then  on 
hand  to  fully  pay  it. 

The  city  and  county  has  no  .floating  debt,  as 
under  the  requirements  of  the  State  constitution 
and  the  charter  each  year's  expenses  must  be  paid 
from  the  revenues  of  the  same  year. 

The  city  and  county  has  never  defaulted  in 
the  payment  of  any  municipal  bond  or  interest 
thereon. 

The  tax  rate  of  the  city  and  county  for  munici- 
pal purposes,  exclusive  of  maintenance  of  parks 
and  of  taxes  for  the  payment  of  bonded  debt  and 
interest  thereon,  is  limited  to  one  dollar  on  each 
one  hundred  dollars  of  assessed  valuation.  The 
maximum  amount  of  tax  levy  for  maintenance 
of  parks  and  squares  is  seven  cents  on  each  one 
hundred  dollars  of  assessed  valuation. 

The  bonds  proposed  to  be  issued  are  author- 
ized by  the  Constitution  of  the  State  of  Cali- 
fornia and  the  charter  of  the  city  and  county  of 
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San  Francisco,  in  accordance  wherewith  all  pro- 
ceedings were  had. 

The  said  constitutional  and  charter  provisions 
are  hereinafter  given. 

Extract  from    the    Constitution    of 
the  State  of  California: 

Article  XI,  Section  i8.  No  county,  city, 
town,  township.  Board  of  Education,  or  school 
districts,  shall  incur  any  indebtedness  or  liabil- 
ity in  any  manner  or  for  any  purpose  exceeding 
in  any  year  the  income  and  revenue  for  such 
year,  without  the  assent  of  two-thirds  of  the  qual- 
ified electors  thereof,  voting  at  an  election  to  be 
held  for  that  purpose,  nor  unless  before  or  at 
the  time  of  incurring  such  indebtedness  provi- 
sion shall  be  made  for  the  collection  of  an  annual 
tax  sufficient  to  pay  the  interest  on  such  indebt- 
edness as  it  falls  due,  and  also  provision  to  con- 
stitute a  sinking  fund  for  the  payment  of  the 
principal  thereof  on  or  before  maturity,  which 
shall  not  exceed  forty  years  from  the  time  of 
contracting  the  same. 

Amended  Provisions  of  Charter. 

Section  29  of  Article  XVJ. 

Section  29.     When  the  Supervisors  shall  de- 
termine that  the  public  interest  requires  the  con- 
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struction  or  acquisition  of  any  permanent  build- 
ing or  buildings,  improvement  or  improvements, 
land  or  lands,  the  cost  of  which  in  addition  to 
the  other  expenses  of  the  City  and  County  will 
exceed  the  income  and  revenue  provided  for  the 
City  and  County  for  any  one  year,  they  must 
by  Ordinance  submit  a  proposition  or  proposi- 
tions to  incur  a  bonded  indebtedness  for  such 
purpose  or  purposes  to  the  electors  of  the  City 
and  County  at  a  special  election  to  be  held  for 
that  purpose  only.  All  provisions  of  this  Char- 
ter providing  for  the  acquisition  of  public  util- 
ities, so  far  as  the  same  are  applicable,  shall  ap- 
ply to  the  manner  of  submitting  such  proposi- 
tion or  propositions  to  the  electors,  to  the  limi- 
tations of  said  bonded  indebtedness,  to  the  is- 
suance and  character  of  the  same,  and  to  the 
time  when  and  the  kind  of  money  in  which  said 
bonded  indebtedness  shall  be  payable.  The  pro- 
ceeds of  the  sales  of  such  bonds  shall  be  paid 
into  the  treasury  to  the  credit  of  the  Public 
Building  Fund. 

Article  XII. 

Section  i.  Whenever  the  Board  of  Super- 
visors by  ordinance,  as  hereinafter  provided, 
shall  determine  that  the  public  interest  or  neces- 
sity  demands   the    acquisition,    construction   or 
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completion  of  any  public  utility  or  utilities  by 
the  City  and  County,  or  whenever  the  electors 
shall  petition  the  Board  of  Supervisors,  as  pro- 
vided in  Section  3  of  this  Article,  for  the  ac- 
quisition of  any  public  utility  or  utilities,  the 
Board  of  Supervisors  must  procure  from  the 
Board  of  Public  Works  through  the  City  En- 
gineer, plans  and  estimates  of  the  cost  of  original 
construction  and  completion,  by  the  City  and 
County,  of  such  public  utility  or  utilities. 

In  securing  estimates  of  the  cost  of  original 
construction  and  completion  of  water  works,  by 
the  City  and  County,  the  Board  of  Supervisors 
must  procure,  as  hereinabove  specified,  and 
place  on  file  plans  and  estimates  of  the  cost  of 
obtaining,  from  such  sources  as  the  Board  of 
Supervisors  miay  designate  as  available,  a  suffic- 
ient supply  of  good,  pure  water  for  the  City  and 
County. 

Section  2.  Before  submitting  propostions  to 
the  electors  for  the  acquisition  by  original  con- 
struction or  condemnation  of  public  utilities,  the 
Board  of  Supervisors  must  solicit  and  consider 
offers  for  the  sale  to  the  City  and  County  of  ex- 
i^'tng  utilities  in  order  that  the  electors  may  have 
the  benefit  01  acquiring  the  same  at  the  lowest 
possible  cost  thereof. 
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Scv^tion  3.  Whenever  a  petition  or  petitions, 
each  signed  by  electors  of  the  City  and  County 
equal  in  number  to  fifteen  per  centum  of  all  the 
votes  cast  in  the  City  and  County  at  the  last  pre- 
ceding general  election,  shall  be  presented  to  the 
Board  of  Supervisors  setting  forth  that  the  sign- 
ers of  such  petition  or  petitions  favor  the  ac- 
quisition of  the  public  utility  or  utilities  therein 
named,  it  shall  be  the  duty  of  the  Clerk  of  the 
Board  of  Supervisors  to  immediately  proceed 
to  examine  and  verify  the  signatures  to  such  pe- 
tition or  petitions,  and  to  certify  the  result  of 
such  examination  to  the  Board  of  Supervisors. 
If  the  required  number  of  signatures  be  found 
to  be  genuine,  the  Clerk  shall  transmit  to  the 
Mayor  an  authentic  copy  of  such  petition  or  pe- 
titions, without  the  signatures  thereto. 

Upon  receiving  a  certificate  of  the  Clerk  that 
the  petition  or  petitions  contain  the  required 
number  of  genuine  signatures,  it  shall  be  the 
duty  of  the  Board  of  Supervisors  to  procure,  in 
the  manner  specified  in  Section  i  of  this  Article, 
plans  and  estimates  of  the  cost  of  original  con- 
struction and  completion  of  each  public  utility 
named  in  such  petition  or  petitions. 

Thereafter,  the  Board  of  Supervisors  shall 
formulate,  for  submission  to  the  electors  of  the 
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City  and  County  at  a  special  election  called  for 
the  purpose,  a  separate  proposition  for  the  ac- 
quisition of  each  public  utility  named  in  such 
petition  or  petitions. 

The  Mayor  shall  also  have  the  right  to  form- 
ulate and  submit  to  the  electors,  at  such  special 
election  a  proposition  for  the  acquisition  of  each 
public  utility  named  in  such  petition  or  petit- 
ions, separate  from  the  proposition  therefor  for- 
mulated by  the  Board  of  Supervisors. 

All  propositions  formulated  under  the  pro- 
vision of  this  Section  shall  be  completed  with- 
in six  months  after  the  filing  of  such  petition  or 
petitions. 

Nothing  in  this  Section  shall  be  so  construed 
as  to  prohibit  the  Board  of  Supervisors  from  re- 
sponding to  the  aforesaid  petition  or  petitions  of 
the  electors  requesting  the  acquisition  of  any 
public  utility  or  utilities  by  proceeding  at  once, 
without  the  submission  of  propositions  to  the 
electors  as  aforesaid  to  pass  an  Ordinance  declar- 
ing its  determination,  as  provided  in  Section  5 
of  this  Article,  to  acquire  the  same  and  from  pro- 
ceeding thereafer  to  secure  the  acquisition  there- 
of, as  hereinafter  provided. 

Section  4.     At  the  next  regular  meeting  after 
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the  completion  of  the  proposition  or  proposi- 
tions for  the  acquisition  of  the  public  utility  or 
utilities  named  in  such  petition  or  petitions,  the 
Board  of  Supervisors  by  Ordinance,  as  herein- 
after in  Section  6  provided,  shall  call  a  special 
election  at  which  the  propositions  of  the  Board 
of  Supervisors  and  of  the  Mayor,  if  he  formulate 
any,  shall  be  submitted  to  the  electors  of  the  City 
and  County. 

When  the  cost  of  any  public  utility  or  utilities 
named  in  such  petition  or  petitions  can  be  paid 
out  of  the  annual  revenues  of  the  City  and  Coun- 
ty in  addition  to  the  other  necessary  expenses 
thereof,  each  proposition  therefor,  submitted  to 
the  ©lectors,  shall  specify  the  cost  of  the  utility 
therein  proposed  for  acquisition  by  the  City  and 
County,  the  proposed  method  and  manner  of 
payment  thereof,  and  the  Board  of  Supervisors 
shall  submit  therein  to  the  electors  the  question 
whether  the  same  shall  be  acquired  upon  such 
terms.  A  majority  of  the  electors  voting  at  such 
special  election  shall  be  necessary  to  accept  such 
proposition. 

At  as  early  a  date  after  the  determination  of 
the  result  of  such  special  election  as  the  Board 
of  Supervisors  shall  deem  for  the  best  interests 
of  the  City  and  County,  it  shall  undertake  pro- 
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ceedings  and  enter  into  such  negotiations  and 
contracts  as  may  be  necessary  for  the  acquisition 
of  any  public  utility  or  utilities  named  in  any 
proposition  or  propositions  accepted  by  a  ma- 
jority of  the  electors  voting  at  such  special  elec- 
tion. 

If,  however,  the  cost  of  anv  public  utility  or 
utilities,  named  in  any  petition  or  petitions  of 
the  electors  shall  so  far  exceed  the  annual  rev- 
enues of  the  City  and  County,  in  addition  to  the 
other  necessary  expenses  thereof,  as  to  render  it 
necessary  to  incur  a  municipal  bonded  indebt- 
edness therefor,  each  proposition  for  the  acqui- 
sition of  such  public  utility  or  utilities  shall  spec- 
ify the  amount  of  the  bonded  indebtedness  neces- 
sary therefor  and  the  rate  of  interest  thereon, 
and  the  Board  of  Supervisors  shall  submit  to 
the  electors,  at  such  special  election,  the  question 
whether  such  bonded  indebtedness  shall  be  in- 
curred. At  least  tvvo-thirds  of  the  electors  vot- 
ing at  such  special  election  shall  be  necessary  to 
secure  the  acquisition  of  such  public  utility  or 
utilities  and  to  warrant  the  issuance  of  municipal 
bonds  therefor. 

Section  5.  Whenever  the  Board  of  Supervis 
ors  shall  determine  that  the  public  interest  01 
necessity  demands  the  acquisition,  construction 
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or  completeion  of  any  public  utility  or  utilities. 
It  shall  specifically  declare  such  determination 
by  an  Ordinance  which  shall  also  direct  the 
Board  of  Public  Works  to  procure  and  file  plans 
and  estimates  of  the  cost  of  original  construction 
and  completion  of  such  public  utility  or  utilities, 
such  Ordinance  shall  be  published  for  at  least 
two  weeks  in  the  official  newspaper. 

When  the  cost  of  such  public  utilities,  or  any 
of  them,  can  be  paid  out  of  the  annual  revenues 
of  the  City  and  County  in  addition  to  the  other 
necessary  expenses  thereof,  the  Board  of  Super- 
visors shall,  as  soon  after  the  filing  of  the  plans 
and  estimates  of  cost  thereof  as  it  may  deem  for 
the  best  interests  of  the  City  and  County,  enter 
into  such  negotiations  and  contracts  as  may  be 
necessary  for  the  acquisition  of  the  same. 

If,  however,  the  cost  of  such  public  utilities, 
or  any  of  them,  shall  so  far  exceed  the  annual 
revenues  of  the  City  and  County  in  addition  to 
the  other  necessary  expenses  thereof,  as  to  ren- 
der it  necessary  to  incur  a  municipal  bonded  in- 
debtedness therefor,  the  Board  of  Supervisors 
shall,  at  any  regular  meeting  held  within  eight 
weeks  after  the  filing  of  the  plans  and  estimates 
of  cost  thereof,  by  Ordinance,  as  hereinafter  in 
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Section  6  of  this  Article  provided,  call  a  special 
election,  at  which  shall  be  submitted  to  the  elec- 
tors a  proposition  or  propositions  for  the  acqui- 
sition of  such  public  utility  or  utilities.  Such 
propositions  shall  specify,  the  amount  of  the 
bonded  indebtedness  necessary  for  the  acquisi- 
tion of  the  utility  or  utilities  therein  named  and 
the  rate  of  interest  thereon,  and  the  Board  of 
Supervisors  shall  submit  to  the  electors  the  ques- 
tion or  questions  whether  such  bonded  indebted- 
ness shall  be  incurred.  At  least  two-thirds  of 
the  electors  voting  at  such  special  election  shall 
be  necessary  to  warrant  the  issuance  of  municip- 
al bonds  for  the  acquisition  of  such  public  util- 
ities, or  any  of  them. 

Section  6.  Whenever,  under  the  provisions 
of  this  Article,  it  shall  be  necessary  to  call  a 
especial  election  for  the  purpose  of  submitting 
to  the  electors  a  proposition  or  propositions  for 
the  acquisition  of  public  utilities,  the  Board  of 
Supervisors  shall  pass  an  Ordinance  calling  such 
special  election  for  such  purpose. 

At  such  special  election  all  propositions  for 
the  acquisition  of  public  utilities,  formulated 
under  the  provisions  of  this  Article,  may  be 
submitted  to  the  electors  of  the  City  and  Coun- 
ty.   No  question  except  the  acquisition  of  pub- 
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lie  utilities  and  the  incurring  of  municipal  in- 
debtedness therefor  shall  be  submitted  at  such 
special  election. 

Section  7.  The  Ordinance  calling  such  special 
election  shall  set  forth  the  purposes  for  which 
the  election  is  called,  the  estimated  cost  of  each 
utility  proposed  for  acquisition  by  the  City  and 
County,  the  proposed  method  and  manner  of 
payment  thereof,  and  shall  fix  a  day  on  which 
such  special  election  shall  be  held,  the  manner 
of  holding  such  election  and  the  manner  of  vot- 
ing for  or  against  each  proposition  thereat  sub- 
mitted to  the  electors;  and,  if  it  shall  be  neces- 
sary to  incur  a  municipal  indebtedness  for  any 
utility  or  utilities  therein  proposed  for  acquisi- 
tion by  the  City  and  County,  the  Ordinance  shall 
specify  the  objects  and  purposes  for  which  such 
indebtedness  is  proposed  to  be  incurred,  and 
that  bonds  of  the  City  and  County  shall  issue  for 
the  payment  of  the  cost  of  such  utility  or  utilities, 
as  in  such  Ordinance  set  forth  (if  the  proposition 
or  propositions  therefor  be  accepted  by  the  elec- 
tors.) Such  election  shall  be  held  as  provided 
by  law  for  holding  elections  in  the  City  and 
County. 

Section  8.   Such  Ordinance  shall  be  published 
daily  for  at  least  ten  days  in  the  official  news- 
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paper.  At  the  expiration  of  said  ten  days  the 
Supervisors  shall  cause  to  be  published  daily 
for  not  less  than  two  weeks  in  the  official  news- 
paper a  notice  of  such  special  election.  Such 
notice  shall  specify  the  purpose  for  which  the 
indebtedness  is  to  be  incurred,  the  number  and 
character  of  the  bonds  to  be  issued,  the  rate  of 
interest  to  be  paid,  and  the  amount  of  tax  levy 
to  be  made  for  the  payment  thereof. 

Section  9.  No  indebtedness  shall  be  incurred 
for  the  acquisition  of  any  public  utility  under 
the  provisions  of  this  Article,  which,  together 
with  the  existing  bonded  indebtedness  of  the 
City  and  County,  shall  exceed  at  any  one  time 
fifteen  per  centum  of  the  assessed  value  of  all 
real  and  personal  property  in  the  City  and 
County. 

Section  10.  The  bonds  issued  under  the  pro- 
visions of  this  Article  shall  be  of  the  character 
of  bonds  known  as  serials,  and  shall  be  payable 
in  lawful  money  of  the  United  States.  The 
Supervisors  shall  decide  at  the  time  of  the  issue 
of  the  bonds  in  what  lawful  money  of  the  United 
States  said  bonds  shall  be  payable.  Not  less 
than  one-fortieth  part  of  the  whole  amount  of 
indebtedness  shall  be  paid  each  and  every  year, 
on  a  day  and  at  a  place  to  be  fixed  by  the  Super- 
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visors,  together  with  the  interest  on  all  sums  un- 
paid at  such  date. 

The  bonds  so  issued  shall  be  exempt  from  all 
taxation  for  municipal  purposes,  and  shall  be 
issued  in  denominations  of  not  less  than  ten  dol- 
lars nor  greater  than  one  thousand  dollars,  and 
preference  in  the  sale  and  allotment  thereof  shall 
be  given  to  subscribers  for  the  smallest  amounts 
and  lowest  denominations. 

Said  bonds  must  be  payable  on  the  day  and  at 
the  place  fixed  therein,  and  with  interest  at  the 
rate  specified  therein,  but  such  interest  shall  not 
exceed  four  per  centum  per  annum,  payable  an- 
nually, semi-annually  or  quarterly,  as  the  Super- 
visors may  determine.  Such  bonds  when  issued 
may  be  sold  by  the  Supervisors  from  time  to 
time  as  required,  and  in  such  quantities  as  they 
may  determine,  but  the  same  must  be  sold  for 
cash  in  lawful  money  of  the  United  States  as 
aforesaid  to  the  highest  bidder  at  not  less  than 
par,  after  having  been  advertised  in  the  official 
newspaper.  They  shall  be  sold  under  sealed 
proposals,  and  the  Supervisors  shall  have  the 
right  to  reject  any  or  all  bids  made  for  the  pur- 
chase thereof.  The  proceeds  of  such  sales  shall 
be  placed  in  the  treasury  to  the  credit  of  the 
proper  fund  and  shall  be  applied  exclusively  to 
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the  purposes  and  objects  mentioned  in  the  Or- 
dinance authorizing  their  issue  until  such  ob- 
jects are  fully  accomplished,  after  which,  if  any- 
surplus  remains,  such  surplus  shall  be  trans- 
ferred to  the  General  Fund. 

Section  ii.  Such  bonds  shall  be  signed  by 
the  Mayor  and  the  Treasurer,  and  shall  be  coun- 
ersigned  by  the  Auditor.  The  coupons  shall  be 
numbered  consecutively  and  signed  by  the  treas- 
urer, and  the  bonds  and  coupons  shall  be  pay- 
able at  the  office  of  the  Treasurer. 

Section  12.  At  the  time  of  levying  the  mun- 
icipal tax  and  in  the  manner  provided  for  such 
tax  levy,  the  Supervisors  shall  levy  and  collect 
annually  a  tax  sufficient  to  pay  the  annual  in- 
terest on  such  bonds,  and  also  the  proper  aliquot 
part  of  the  aggregate  amount  of  such  indebted- 
ness so  incurred.  Such  taxes  shall  be  in  addition 
to  all  other  taxes  levied  for  municipal  purposes, 
and  shall  be  collected  at  the  same  time  and  in  the 
same  manner  as  other  municipal  taxes  are  col- 
lected. 

Section  13.  A  neglect  or  refusal  on  the  part 
of  the  Supervisors  to  comply  with  the  provisions 
of  this  Article  shall  constitute  cause  for  the  re- 
moval from  office  of  any  member  or  members 
of  the  Board  guilty  of  such  neglect  or  refusal. 
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All  of  the  proceedings  in  relation  to  the  pro- 
posal bond  issue  are  herein  contained  and  are 
published  as  exhibits,  numbered  from  one  to 
thirty,  and  are  as  follows: — 


PROCEEDINGS 

OF  THE 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

IN  THE 

MATTER  OF  ISSUANCE  OF 

MUNICIPAL  BONDS 


EXHIBIT  NO.   I. 


Bill  xo.   1083. 


ORDINA^XE  NO.   919. 


DETERMINING      AND      DECLARING 

that  the  public  interest  and  necessity  de- 
mand the  construction  of  a  new  City  and 
County  Hospital,  the  cost  of  which,  in  addi- 
tion to  the  other  necessary  expenses  of  the 
City  and  County  will  exceed  the  income 
and  revenue  provided  for  any  one  year,  and 
will  render  it  necessary  to  incur  a  munici- 
pal bonded  indebtedness  therefor;  and  di- 
recting the  Board  of  Public  Works,  through 
the  City  Engineer,  to  file  with  the  Super- 


visors  plans  and  estimates  of  cost  of  con- 
struction by  the  City  and  County  of  said 
Hospital,  upon  a  site  the  property  of  the 
City  and  County,  selected  in  accordance 
with  Resolution  No.  551  of  the  Board  of 
Supervisors,  "Providing  for  the  selection, 
adoption  and  dedication  of  a  site  for  the 
proposed  new  City  and  County  Hospital 
Buildings,'"  approved  June  27th,  1900. 

Whereas,  Human  consideration  for  the  sick 
poor  and  the  moral  obligations  of  the  people 
to  properly  care  for  them  to  make  it  urgent  and 
necessary  that  no  further  delay  should  be  suf- 
fered in  the  establishment  of  a  substantial  and 
well  equipped  City  and  County  Hospital ;  there- 
fore 

Be  it  ordered  by  the  People  of  the  City  and 
County  of  San  Francisco  as  follows: 

Section  i.  It  is  hereby  determined  and  de- 
clared that  public  interest  and  necessity  demand 
the  construction  for  the  City  and  County  of  a 
new  City  and  County  Hospital. 

Section  2.  It  is  further  determined  and  de- 
clared that  the  cost  of  the  construction  of  said 
City  and  County  Hospital,  in  addition  to  the 
other  necessary  expenses  of  the  City  and  County 
will  exceed  the  income  and   revenue  provided 


for  any  one  year,  and  will  render  it  necessary  to 
incur  a  municipal  bonded  indebtedness  therefor. 

Section  3.  The  Board  of  Public  Works, 
through  the  City  Engineer,  is  hereby  directed  to 
procure  and  file  with  the  Supervisors  plans  and 
estimates  of  cost  of  the  construction  by  the  City 
and  County  of  said  Hospital,  upon  a  site  the 
property  of  the  City  and  County,  selected  in 
accordance  with  Resolution  No.  551  of  the 
Board  of  Supervisors,  "Providing  for  the  selec- 
tion, adoption  and  dedication  of  the  proposed 
new  City  and  County  Hospital  Buildings,"  ap- 
proved June  27th,  1900. 

Section  4.  This  Ordinance  shall  be  published 
in  the  official  newspaper  for  fourteen  (14)  days. 

Section  5.  This  Ordinance  shall  take  effect 
and  be  in  force  from  and  after  its  passage. 

In  Board  of  Supervisors,  San  Francisco,  July 
6,  1903. 

After  having  been  published  five  successive 
days,  according  to  law,  taken  up  and  passed  by 
the  following  vote : 

Ayes — Supervisors  Bent,  Boxton,  Braunhart, 
Connor,  Curtis,  D'Ancona,  Eggers,  Loughery. 
Lynch,  McClellan,  Payot,  Rea,  Walsh,  Wilson. 


Absent — Supervisors  Alpers,  Booth,  Branden- 

stein,  Comte. 

Chas.  W.  Fay,  Clerk. 

Approved,  San  Francisco,  July  6,  1903. 

E.  E.  SCHMITZ, 

Mayor  and  Ex-Officio  President  of  the  Board 

of  Supervisors. 

EXHIBIT  NO.  2. 


BILL   NO.    848. 


ORDINANCE  NO.  700. 


DETERMINING      AND      DECLARING 

that  the  public  interest  and  necessity  de- 
mand the  construction  for  the  City  and 
County  of  a  sewer  system,  the  cost  of  which 
in  addition  to  the  other  necessary  expenses 
of  the  City  and  County  will  exceed  the  in- 
come and  revenue  provided  for  any  one 
year,  and  will  render  it  necessary  to  incur 
a  municipal  bonded  indebtedness  therefor; 
and  directing  the  Board  of  Public  Works, 
through  the  City  Engineer,  to  procure  and 
file  with  the  Supervisors  plans  and  esti- 
mates of  the  cost  of  construction  by  the  City 
and  County  of  said  sewer  system. 


Be  it  ordained  by  the  People  of  the  City  and 
County  of  San  Francisco  as  follows: 

Section  i.  It  is  hereby  determined  and  de- 
clared that  the  public  interest  and  necessity  de- 
mand the  construction  by  the  City  and  County 
of  a  sewer  system. 

Section  2.  It  is  further  determined  and  de- 
clared that  the  cost  of  said  sewer  system,  in  ad- 
dition to  the  other  necessary  expenses  of  the  City 
and  County  will  exceed  the  income  and  revenue 
provided  for  any  one  year,  and  will  render  it 
necessary  to  incur  a  municipal  bonded  indebted- 
ness therefor. 

Section  3.  The  Board  of  Public  Works, 
through  the  City  Engineer,  is  hereby  directed  to 
procure  and  file  with  the  Supervisors,  plans  and 
estimates  of  the  cost  of  the  construction  by  the 
City  and  County  of  said  sewer  system. 

Section  4.  This  Ordinance  shall  be  published 
in  the  official  newspaper  for  fourteen  ( 14)  days. 

Section  5.  This  Ordinance  shall  take  efifect 
and  be  in  force  from  and  after  its  passage. 

In  Board  of  Supervisors,  San  Francisco, 
April  13,  1903. 

After  having  been  published    five    successive 


days,  according  to  law,  taken  up  and  passed  by 
the  following  vote: 

Ayes — Supervisors  Alpers,  Bent,  Booth,  Box- 
ton,  Braunhart,  Comte,  Connor,  Curtis,  D'An- 
cona,  Eggers,  Loughery,  Lynch,  McClellan^ 
Payot,  Walsh,  Wilson. 

Absent — Supervisors  Brandenstein,  Sander- 
son. 

Chas.  W.  Fay,  Clerk. 

Approved,  San  Francisco,  April  13,  1903. 

E.  E.   SCHMITZ, 
Mayor  and  Ex-Officio  President  of  the  Board 
of  Supervisors. 

EXHIBIT  NO.  3. 


BILL  NO.    1084. 


Ordinance  No.  920. 


DETERMINING      AND      DECLARING 

that  the  public  interest  and  necessity  de- 
mand the  construction  for  the  City  and 
County  of  new  school  houses,  of  improve- 
ments to  existing  school  houses,  the  acquisi- 
tion of  lands  forerecting  thereon  newschool 


houses,   and  also  for  additionar  lands   for 
playgrounds   for    establishing  schools,   the 
cost  of  which,  in  addition  to  the  other  neces- 
sary expenses  of  the  City  and  County  will 
exceed  the  income  and  revenue  provided  for 
any  one  year,  and  will  render  it  necessary 
to  incur  a  municipal  bonded  indebtedness 
therefor;  and  directing  the  Board  of  Pub- 
lic Works,  through  the  City  Engineer,  to 
procure  and  file  with  the  Supervisors  plans 
and  estimates  by  the  cost  of  construction  by 
the  City  and  County  of    said    new  school 
houses,  of  improvements  to  existing  school 
houses,  and  to  file  an  appraisement  of  lands 
required     for    school     houses     and     play- 
grounds,  exclusive  of  property  belonging 
to  the  City  and  County. 

Be  it  ordained  by  the  People  of  the  City  and 
County  of  San  Francisco  as  follows: 

Section  i.  It  is  hereby  determined  and  de- 
clared that  the  public  interest  and  necessity  de- 
mand the  construction  for  the  City  and  County 
of  new  school  houses,  of  improvements  to  exist- 
ing school  houses,  the  acquisition  of  lands  for 
the  erection  thereon  of  new  school  houses,  and 
also  for  additional  playgrounds  for  establishino- 
schools,  as  hereinafter  designated  in  Section  3 
of  this  Ordinance. 


Section  2'.  It  is  further  determined  and  de- 
clared that  the  cost  of  the  buildings,  improve- 
ments and  lands  hereinafter  designated  in  Sec- 
tion 3  of  this  Ordinance,  in  addition  to  the  other 
necessary  expenses  of  the  City  and  County  will 
exceed  the  income  and  revenue  provided  for  any 
one  year,  and  will  render  it  necessary  to  incur  a 
municipal  bonded  indebtedness  therefor. 

Section  3.  The  Board  of  Public  Works, 
through  the  City  Engineer,  is  hereby  directed  to 
procure  and  file  with  the  Supervisors  plans  and 
estimates  of  cost  of  the  construction  by  the  City 
and  County  of  the  following  new  school  houses, 
of  improvements  to  existing  school  houses,  and 
also  to  file  with  the  Supervisors  appraisements 
of  the  following  lands  for  the  erection  thereon 
of  new  school  houses,  and  for  additional  play- 
grounds for  established  schools,  exclusive  of 
property  belonging  to  the  City  and  County. 

I. — NEW  SCHOOL. 

A  brick  building  of  twelve  (12)  class  rooms 
to  be  constructed  on  the  following  described  land 
to  be  acquired  by  the  City  and  County,  to  wit: 
Commencing  at  the  southwesterly  corner  of 
Fourteenth  and  Castro  streets;  thence  westerly 
along  the  southerly  line  of  Fourteenth  street  two 
hundred  (200)  feet;  thence  at  right  angles  south- 


erly  two  hundred  and  thirty  (230)  feet  to  the 
northerly  line  of  Henry  street,  and  thence  east- 
erly along  said  last  named  line  two  hundred 
(200)  feet  to  the  westerly  line  of  Castro  street; 
thence  northerly  along  said  last  named  line  t\vo 
hundred  and  thirty  (230)  feet  to  the  point  of 
commencement,  being  portion  of  Mission  Block 
No.  121 ;  or  upon  a  parcel  or  lot  of  land  of  sim- 
ilar size  and  like  value  and  in  the  immediate 
neighborhood  of  said  lot  or  parcel  of  land  lastly 
described. 

2. — XEW  SCHOOL. 

A  brick  building  of  sixteen  (16)  class  rooms 
to  be  constructed  on  the  following  described  land 
to  be  acquired  by  the  City  and  County,  to  wit: 
Commencing  at  the  northeast  corner  of  Carl  and 
Stanyan  streets,  running  thence  easterly  along 
the  northerly  line  of  Carl  street  two  hundred 
(200)  feet;  thence  at  right  angles  northerly  one 
hundred  and  thirty-seven  (137)  feet  and  six 
(6)  inches;  thence  at  right  angles  westerly  t\vo 
hundred  (200)  feet  to  the  easterly  line  of  Stan- 
yan street;  thence  along  said  line  of  Stanyan 
street  one  hnndred  and  thirty-seven  (137)  feet 
and  six  (6)  inches  to  the  point  of  commence- 
ment, being  a  portion  of  Western  Addition 
Block  No.  696;  or  upon  a  parcel  or  lot  of  land 
of  similar  size  and  like  value  and  in  the  im- 
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mediate  neighborhood  of  said  lot  or  parcel  of 
land  lastly  described. 

3. — SHERIDAX   PRIMARY   SCHOOL. 

A  frame  building  of  twelve  (12)  class  rooms 
to  be  constructed  on  the  present  site,  the  prop- 
erty of  the  City  and  County,  described  as  fol- 
lows :  Commencing  at  a  point  on  the  north  side 
of  Minerva  street  two  hundred  (200)  feet  west 
from  the  northwest  corner  of  Plymouth  and 
Minerva  streets;  thence  west  along  the  north 
line  of  Minerva  treet  one  hundred  (100)  feet; 
thence  at  right  angles  north  one  hundred  and 
twenty- five  (125)  feet;  thence  at  right  angles 
east  one  hundred  (100)  feet;  thence  at  right 
angles  south  one  hundred  and  tweny-five  (125) 
feet  to  the  point  of  commencement,  being  one- 
half  of  lot  No.  7,  Block  S,  Railroad  Homestead 
Association. 

An  additional  lot  of  land  required  for  said 
school,  the  same  to  be  acquired  by  the  City  and 
County,  and  described  as  follows :  Commencing 
at  a  point  on  the  southerly  line  of  Montana 
street,  distant  thereon  two  hundred  (200)  feet 
westerly  from  the  westerly  line  of  Plymouth 
street;  running  thence  westerly  on  the  southerly 
line  of  Montana  street  two  hundred  (200)  feet; 
thence  at  right  angles  southerly  t\vo   hundred 
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and  fifty  (250)  feet  to  the  northerly  line  of 
Minerva  street;  thence  at  right  angles  easterly 
along  said  line  of  Minerva  street  one  hundred 
(100)  feet;  thence  at  right  angles  northerly 
along  the  western  boundary  of  the  present  Sheri- 
dan School  lot  one  hundred  and  twenty-five 
(125)  feet;  thence  at  right  angles  easterly  along 
the  northern  boundary  of  said  school  lot  one 
hundred  (100)  feet,  and  thence  at  right  angles 
northerly  one  hundred  and  twenty-five  (125) 
feet  to  the  point  of  commencement,  being  a  por- 
tion of  Block  S,  Railroad  Homestead  Associa- 
tion; or  upon  a  parcel  or  lot  of  land  of  similar 
size  and  like  value  and  in  the  immediate  neigh- 
borhood of  said  lot  or  parcel  of  land  lastly  de- 
scribed. 

4. — MARSHALL  PRIMARY  SCHOOL. 

A  brick  building  of  sixteen  (16)  class  rooms 
to  be  constructed  on  the  following  described 
land  to  be  acquired  by  the  City  and  County,  to 
wit:  Commencing  at  the  southwesterly  corner 
of  Capp  and  Seventeenth  streets;  running  thence 
westerly  along  the  southerly  line  of  Seventeenth 
street  one  hundred  and  sixty-five  (165)  feet; 
thence  at  right  angles  southerly  one  hundred 
and  ten  (no)  feet;  thence  at  right  angles  east- 
erly forty-two  (42)  feet  and  six  (6)  inches; 
thence!  at   right    angles    southerly  seventy-five 
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(75)  feet;  thence  at  right  angles  easterly  one 
hundred  and  twenty-two  (122)  feet  and  six  (6) 
inches  to  the  westerly  line  of  Capp  street  and 
thence  along  said  westerly  line  of  Capp  street  one 
hundred  and  eighty-five  (185)  feet  to  the  point 
of  commencement,  being  a  portion  of  Mission 
Block  No.  60;  or  upon  a  parcel  or  lot  of  land 
of  similar  size  and  like  value  and  in  the  im- 
mediate neighborhood  of  said  lot  or  parcel  of 
land  lastly  described. 

5. — MADISON   PRIMARY   SCHOOL. 

A  brick  building  of  eight  (8)  class  rooms  to 
be  constructed  on  the  present  site,  the  property 
of  the  City  and  County,  described  as  follows : 
Commencing  on  the  south  line  of  Clay  street, 
one  hundred  and  thirty-seven  and  one-half 
(137!)  feet  west  from  Walnut  street;  thence 
west  on  Clay  street  one  hundred  and  thirty-seven 
and  one-half  (137J)  feet  by  one  hundred  and 
thirty-seven  and  one-half  (137^)  feet  in  depth, 
being  lot  No.  5  in  Western  Addition  Block 
No.  18. 

And  an  additional  lot  of  land  required  for 
said  school,  the  same  to  be  acquired  by  the  City 
and  County,  and  described  as  follows:  Com- 
mencing at  a  point  on  the  southerly  line  of  Clay 
street,  distant  thereon  one  hundred  and  twelve 
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(ii2)  feet  six  (6)  inches  westerly  from  the 
westerly  line  of  Walnut  street;  running  thence 
westerly  thereon  twenty-five  (25)  feet;  thence 
at  right  angles  southerly  one  hundred  and 
twenty-seven  (127)  feet  eight  eight  and  one- 
quarter  (8;|)  inches;  thence  at  right  angles  east- 
erly twenty-five  (25)  feet,  and  thence  at  right 
angles  northerly  one  hundred  and  twenty-seven 
(127)  feet  eight  and  one-quarter  (8|)  inches  to 
the  point  of  commencement,  being  a  portion  of 
Western  Addition  Block  No.  815;  or  upon  a 
parcel  or  lot  of  land  of  similar  size  and  like 
value  in  the  immediate  neighborhood  of  said 
lot  or  parcel  of  land  lastly  described. 

6. — NEW  SCHOOL  FOR  BAY  VIEW  DISTRICT. 

A  brick  building  of  eighteen  (18)  class  rooms 
to  be  constructed  on  the  following  described 
land  to  be  acquired  by  the  City  and  County,  to 
wit:  Commencing  at  the  northerly  corner  of  N 
street  South  and  Thirteenth  avenue  South ;  run- 
ning thence  northeasterly  two  hundred  (200) 
feet  on  the  northwesterly  line  of  N  street  South; 
thence  at  right  angles  northwesterly  three  hun- 
dred (300)  feet;  thence  at  right  angles  south- 
westerly two  hundred  (200)  feet  to  the  north- 
easterly line  of  Thirteenth  avenue  South,  and 
thence  at  right  angles  southeasterly  along  Thir- 
teenth avenue  South  three  hundred   (300)    feet 
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to  the  point  of  commencement,  being  portion  of 
Block  No.  250,  O'Neill  and  Haley  Tract;  or 
upon  a  parcel  or  lot  of  land  of  similar  size  and 
like  value  in  the  immediate  neighborhood  of 
said  lot  or  parcel  of  land  lastly  described. 

7. — SPRING  VALLEY  SCHOOL. 

A  brick  building  of  eighteen  (18)  class  rooms 
to  be  constructed  on  the  present  site,  the  prop- 
erty of  the  City  and  County,  described  as  fol- 
lows: Commencing  on  the  south  line  of  Broad- 
way, one  hundred  and  thirty-seven  and  one-half 
(137J)  feet  west  from  Larkin  street;  thence 
west  on  Broadway  one  hundred  and  thirty-seven 
and  one-half  (137!)  feet  by  one  hundred  and 
thirty-seven  and  one-half  (i37i)  feet  in  depth, 
being  fifty-vara  lot  No.  5  in  Western  Addition 
Block  No.  21. 

And  an  additional  lot  of  land  required  for 
said  school,  the  same  to  be  acquired  by  the  City 
and  County  and  described  as  follows :  Com- 
mencing at  the  southwesterly  corner  of  Broad- 
way and  Larkin  streets;  running  thence  westerly 
on  the  southerly  line  of  Broadway  street  one 
hundred  and  thirty-seven  (137)  feet  and  six 
(6)  inches;  thence  at  right  angles  southerly  one 
hundred  and  thirty  seven  (137)  feet  and  six 
(6)  inches;    thence  at  right  angles  easterly  one 
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hundred  and  thirty-seven  (137)  feet  and  six  (6) 
inches,  and  thence  at  right  angles  northerly  one 
hundred  and  thirty-seven  (137)  feet  and  six  (6) 
inches  to  the  point  of  commencement,  being  a 
portion  of  Western  Addition  Block  No.  21 ;  or 
upon  a  parcel  or  lot  of  land  of  similar  size  and 
like  value  in  the  immediate  neighborhood  of 
said  lot  or  parcel  of  land  lastly  described. 

8. — SOUTH    EXD  PRIMARY  SCHOOL. 

A  brick  building  of  twelve  (12)  class  rooms 
to  be  constructed  on  the  following  described 
land  to  be  acquired  by  the  City  and  County,  to 
wit:  Commencing  at  the  northwesterly  corner 
of  Bacon  and  Girard  streets;  thence  westerly 
along  the  northerly  line  of  Bacon  street  two  hun- 
dred and  forty  (240)  feet;  thence  at  right  an- 
gles northerly  tvvo  hundred  (200)  feet;  thence 
at  right  angles  easterly  two  hundred  and  forty 
(240)  feet  to  the  westerly  line  of  Girard  street; 
thence  southerly  along  the  westerly  line  of 
Girard  street  two  hundred  (200)  feet  to  the 
point  of  commencement,  being  a  portion  of 
Block  No.  12  of  University  Mound  Survey 
Homestead;  or  upon  a  parcel  or  lot  of  land  of 
similar  size  and  like  value  in  the  immediate 
neighborhood  of  said  lot  or  parcel  of  land  lastly 
described. 
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-PARK   SCHOOL. 


A  brick  building  of  twelve  (12)  class  rooms 
to  be  constructed  on  land  belonging  to  the  City 
and  County  and  described  as  follows:  Com- 
mencing at  a  point  on  the  westerly  line  of  Sixth 
avenue,  distant  thereon  southerly  two  hundred 
and  twenty-five  (225)  feet  from  the  southerly 
line  of  B  street;  running  thence  southerly  along 
said  line  of  Sixth  avenue  one  hundred  and  fifty 
(150)  feet;  thence  at  right  angles  westerly  two 
hundred  and  forty  (240)  feet  to  the  easterly  line 
of  Sevenht  avenue;  thence  northerly  along  said 
line  of  Seventh  avenue  one  hundred  and  fifty 
(150)  feet;  thence  at  right  angles  westerly  two 
hundred  and  forty  (240)  feet  to  the  point  of 
commencement,  being  a  portion  of  Outside 
Lands  Block  No.  375. 

10. — RICHMOND  GRAMMAR  SCHOOL. 

A  brick  building  of  eighteen  (18)  class  rooms 
to  be  constructed  on  land  belonging  to  the  City 
and  County  and  described  as  follows:  Com- 
mencing at  a  point  on  the  westerly  line  of 
Eighteenth  avenue,  distant  thereon  two  hundred 
and  twenty-five  (225)  feet  southerly  from  the 
southerly  line  of  Point  Lobos  avenue;  running 
thence  southerly  on  said  line  of  Eighteenth  ave- 
nue one  hundred  and  fifty   (150)    feet;  thence 
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at  right  angles  westerly  two  hundred  and  forty 
(240)  feet  to  the  easterly  line  of  Nineteenth 
avenue;  thence  at  right  angles  northerly  along 
said  line  of  Nineteenth  avenue  one  hundred  and 
fifty  (150)  feet,  and  thence  at  right  angles  east- 
erly two  hundred  and  forty  (240)  feet  to  the 
point  of  commencement,  being  a  portion  of  Out- 
side Lands  Block  No.  266. 

II. — GOLDEX  GATE  PRIMARY  SCHOOL. 

A  brick  building  of  t^velve  (12)  class  rooms 
to  be  constructed  on  land  belonging  to  the  City 
and  County  and  described  as  follows:  Com- 
mencing at  a  point  on  the  northerly  line  of 
Golden  Gate  avenue  one  hundred  and  seventy- 
five  (175)  feet  westerly  from  the  northwest  cor- 
ner of  Pierce  street  and  Golden  Gate  avenue; 
thence  westerly  one  hundred  (100)  feet;  thence 
at  right  angles  northerly  one  hundred  and 
thirty-seven  and  one-half  (137^)  feet;  thence 
at  right  angles  easterly  one  hundred  (100)  feet; 
thence  at  right  angles  southerly  one  hundred  and 
thirty-seven  and  one-half  (137^)  feet  to  the 
point  of  beginning,  being  a  portion  of  fifty-vara 
lot  No.  3,  in  Western  Addition  Block  No.  433. 

And  an  additional  lot  of  land  required  for  said 
school,  the  same  to  be  acquired  by  the  City  and 
County,  and  described  as  follows:  Commencing 
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at  a  point  on  the  northerly  line  of  Golden  Gate 
avenue,  distant  thereon  sixty-eight  (68)  feet  and 
nine  (9)  inches  westerly  from  the  westerly  line 
of  Pierce  street;  running  thence  westerly  one 
hundred  and  six  (106)  feet  and  three  (3) 
inches;  thence  at  right  angles  northerly  along 
the  easterly  boundary  of  lot  belonging  to  the 
City  and  County  one  hundred  and  thirty-seven 
(137)  feet  and  six  inches;  thence  at  right  angles 
easterly  one  hundred  and  six  (106)  feet  and 
three  (3)  inches,  and  thence  at  right  angles 
southerly  one  hundred  and  thirty-seven  (137) 
feet  and  six  (6)  inches  to  the  point  of  com- 
mencement, being  portion  of  Western  Addition 
Block  No.  433 ;  or  upon  a  parcel  or  lot  of  land 
of  similar  size  and  like  value  and  in  the  im- 
mediate neighborhood  of  said  lot  or  parcel  of 
land  lastly  described. 

12. — ^JEAN   PARKER   GRAMMAR   SCHOOL. 

A  brick  building  of  eighteen  (18)  class  rooms 
to  be  constructed  on  land  belonging  to  the  City 
and  County  and  described  as  follows :  Com- 
mencing at  a  point  on  the  northerly  line  of 
Broadway  street,  distant  theron  sixty-seven  (67) 
feet  and  nine  (9)  inches  westerly  from  the 
northwest  corner  of  Broadway  and  Powell 
streets;       thence     westerly     along     the     said 
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northerly  line  of  Broadway  street  one 
hundred  and  thirty-four  (134)  feet  and 
eleven  (11)  inches ;  thence  at  right  angles 
northerly  one  hundred  and  thirty-seven  (137) 
feet  and  six  (6)  inches;  thence  at  right 
angles  easterly  sixty- five  (65)  feet  and  two  (2) 
inches;  thence  at  right  angles  southerly  forty- 
five  (45)  feet  and  ten  (10)  inches;  thence  at 
right  angles  easterly  sixty-nine  (69)  feet  and 
seven  (7)  inches,  and  thence  at  right  angles 
southerly  ninety-one  (91)  feet  and  eight  (8) 
inches  to  the  point  of  commencement,  being  a 
portion  of  Block  No.  157,  fifty-vara  survey. 

And  additional  lots  of  land  required  for  said 
school,  the  same  to  be  acquired  by  the  City  and 
County,  and  described  as  follows :  Commencing 
at  a  point  on  the  northerly  line  of  Broadway 
street,  distant  thereon  two  hundred  and  two 
(202)  feet  and  eight  (8)  inches  westerly  from 
the  westerly  line  of  Powell  street;  running 
thence  westerly  on  said  line  of  Broadway  street 
thirty-eight  (38)  feet,  with  a  uniform  depth 
northerly  of  one  hundred  and  thirty-seven 
(137)  feet  and  six  (6)  inches;  or  upon  a  parcel 
or  lot  of  land  of  similar  size  and  like  value  in 
the  immediate  neighborhood  of  said  lot  or  par- 
cel of  land  lastly  described. 

Also,  commencing  at  a  point  on  the  westerly 
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line  of  Powell  street,  distant  thereon  ninety-one 
(91)  feet  and  eight  (8)  inches  northerly  from 
the  northerly  line  of  Broadway  street;  running 
thence  northerly  on  said  line  of  Powell  street 
forty-five  (45)  feet  and  ten  (10)  inches,  with  a 
uniform  depth  westerly  of  one  hundred  and 
thirty-seven  (137)  feet  and  six  (6)  inches,  be- 
ing portions  of  Block  157,  fifty-vara  survey;  or 
upon  a  parcel  or  lot  of  land  of  similar  size  and 
like  value  in  the  immediate  neighborhood  of 
said  lot  or  parcel  of  land  lastly  described. 

13.— GARFIELD  SCHOOL. 

A  brick  building  of  sixteen  (16)  class  rooms 
to  be  constructed  on  land  belonging  to  the  City 
and  County,  and  described  as  follows :  Com- 
mencing on  the  north  line  of  Union  street,  one 
hundred  and  thirty-seven  and  one-half  (137!) 
feet  west  of  Montgomery  street,  and  thence  west 
on  Union  street  one  hundred  and  thirty-seven 
and  one-half  (i37i)  feet  by  one  hundred  and 
thirty-seven  and  one-half  (i37i)  feet  in  depth, 
being  a  portion  of  Block  No.  62,  fifty-vara  sur- 
vey. 

And  additional  lots  of  land  required  for  said 
school,  the  same  to  be  acquired  by  the  City  and 
County,  and  described  as  follows:  Commencing 
at  the  northwest  corner  of  Union  and  Mont- 
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gomery  streets,  running  thence  westerly  along 
the  northerly  line  of  Union  street  one  hundred 
and  thirty-seven  (137)  feet  and  six  (6)  inches; 
thence  at  right  angles  northerly  eighty-eight 
(88)  feet  and  nine  (9)  inches  to  the  southerly 
line  of  School  alley;  thence  at  right  angles  east- 
erly along  said  line  of  School  alley  one  hundred 
and  thirty-seven  (137)  feet  and  six  (6)  inches 
to  the  westerly  line  of  Montgomery  street; 
thence  along  said  line  of  Montgomery  street 
eighty-eight  (88)  feet  and  nine  (9)  inches;  or 
upon  a  parcel  or  lot  of  land  of  similar  size  and 
like  value  in  the  immediate  neighborhood  of 
said  lot  or  parcel  of  land  lastly  described. 

Also  commencing  at  the  northwest  corner  of 
Montgomery  street  and  School  alley,  running 
thence  westerly  along  School  alley  one  hundred 
and  thirty-seven  (137)  feet  and  six  (6)  inches; 
thence  at  right  angles  northerly  forty  (40)  feet 
to  the  southerly  line  of  Alta  street;  thence  east- 
erly along  said  line  of  Alta  street  one  hundred 
and  thirty-seven  (137)  feet  and  six  (6)  inches 
to  the  westerly  line  of  Montgomery  street; 
thence  at  right  angles  southerly  along  said  line 
of  Montgomery  street  forty  (40)  feet 
to  the  point  of  commencement,  being 
portions  of  Block  No.  62,  fifty-vara  survey;  or 
upon  a  parcel  or  lot  of  land  of  similar  size  and 
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like  value  in    the    immediate  neighborhood  of 
said  lot  or  parcel  of  land  lastly  described. 

14. — NEW  SCHOOL. 

A  brick  building  of  twelve  (12)  class  rooms 
to  be  constructed  on  land  belonging  to  the  City 
and  County  and  described  as  follows :  Com- 
mencing at  a  point  on  the  westerly  line  of  York 
street,  distant  thereon  one  hundred  and  eighty- 
five  (185)  feet  northerly  from  the  northerly  line 
of  Twenty-third  street;  running  thence  north- 
erly on  said  line  of  York  street  one  hun- 
dred and  fifty  (150)  feet;  thence  at 
right  angles  westerly  two  hundred  (200) 
feet  to  Bryant  street;  thence  at  right 
angles  southerly  along  Bryant  street  one  hun- 
dred and  fifty  (150)  feet;  and  thence  at  right 
angles  easterly  two  hundred  (200)  feet  to  the 
point  of  commencement,  being  a  portion  of  Mis- 
sion Block  No.  147. 

15. — WINFIELD  SCOTT  SCHOOL. 

A  frame  building  of  eight  (8)  class  rooms  to 
be  constructed  on  the  present  site  belonging  to 
the  City  and  County  and  described  as  follows: 
Commencing  at  a  point  on  the  northerly  line  of 
Lombard  street,  distant  thereon  one  hundred 
and  thirty-seven  (137)  feet  and  six  (6)  inches 
westerly  from  the  westerly  line    of    Broderick 
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street,  running  thence  westerly  on  said  line  of 
Lombard  street  one  hundred  and  thirty-seven 
(137)  feet  and  six  (6)  inches;  thence  at  right 
angles  northerly  one  hundred  and  thirty-seven 
(137)  feet  and  six  (6)  inches;  thence  at  right 
angles  easterly  one  hundred  and  thirty-seven 
(137)  feet  and  six  (6)  inches  to  the  point  of 
commencement,  being  a  portion  of  Western  Ad- 
dition Block  No.  553. 

16. — NEW  SCHOOL. 

A  frame  building  of  ten  (10)  class  rooms  to 
be  constructed  on  the  following  described  land 
to  be  acquired  by  the  City  and  County,  to  wit: 
Commencing  at  a  point  on  the  easterly  line  of 
Lippard  avenue,  distant  thereon  two  hundred 
and  fifty  (250)  feet  southerly  from  the  southerly 
line  of  Berkshire  street;  running  thence  south- 
erly thereon  one  hundred  and  fifty  (150)  feet 
to  the  northerly  boundary  line  of  the  Sunnyside 
Tract;  thence  at  right  angles  westerly  along 
said  boundary  line  fifty  (50)  feet  to  the  westerly 
line  of  Lippard  avenue;  thence  southerly  eighty 
(80)  feet,  more  or  less,  to  the  northerly  line  of 
Joost  avenue  and  at  right  angles  thereto;  thence 
easterly  along  said  northerly  line  of  Joost  ave- 
nue three  hundred  and  twenty  (320)  feet,  more 
or  less,  to  the  said  northern  boundary  line  of  the 
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Sunnyside  Tract;  thence  westerly  on  said 
boundary  line  seventy-five  (75)  feet,  more  or 
less,  to  the  western  line  of  Fulton  avenue;  thence 
at  right  angles  northerly  along  said  line  of  Ful- 
ton avenue  one  hundred  and  fifty  (150)  feet; 
thence  at  right  angles  westerly  two  hundred 
(200)  feet  to  the  point  of  commencement,  being 
portions  of  Block  No.  3,  Mission  and  Thirtieth 
Street  Extension  Homestead,  and  of  Block  47, 
Sunnyside  Tract;  or  upon  a  parcel  or  lot  of  land 
of  similar  size  and  like  value  in  the  immediate 
neighborhood  of  said  lot  or  parcel  of  land  lastly 
described. 

17. — WEST  END  PRIMARY  SCHOOL. 

A  brick  building  of  eight  (8)  class  rooms  to 
be  constructed  on  the  present  site  belonging  to 
the  City  and  County  and  described  as  follows : 
Commencing  on  the  southeast  line  of  Porter 
avenue,  distant  thereon  northeasterly  one  hun- 
dred and  sixty  (160)  feet  from  the  easterly  cor- 
ner of  Porter  and  Worden  avenues;  thence 
northerly  eighty  (80)  feet;  thence  southerly  and 
parallel  with  Worden  avenue  one  hundred  and 
sixty-eight  (168)  feet  to  Mission  street;  thence 
southwesterly  along  Mission  street  eighty-two 
(82)  feet;  thence  northwesterly  and  parallel 
with  Worden  avenue  one    hundred    and  fifty 
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(150)   feet  to  the  place  of  beginning,  being  lot 
4,  Block  23,  of  West  End  Map  No.  2. 

And  an  additional  lot  of  land  required  for 
said  school,  the  same  to  be  acquired  by  the  City 
and  County,  and  described  as  follows :  Com- 
mencing at  a  point  on  the  southeasterly  line  of 
Porter  avenue,  distant  thereon  two  hundred  and 
forty  (240)  feet  northeasterly  from  the  easterly 
corner  of  Porter  and  Warden  avenues;  running 
thence  northeasterly  along  the  said  line  of 
Porter  avenue  eighty  (80)  feet,  thence 
at  right  angles  southeasterly  one  hundred  and 
eighty-one  (181)  feet  to  the  northwesterly  line 
of  Mission  street;  thence  southwesterly  along 
said  line  of  Mission  street  eighty-two  (82)  feet 
and  six  (6)  inches;  thence  northwesterly  along 
tht  northeasterly  line  of  the  lot  belonging  to  the 
City  and  County  one  hundred  and  sixty-eight 
(168)  feet  to  the  point  of  commencement,  being 
lot  No.  3,  in  Block  23,  of  Vv^est  End  Map  No.  2 ; 
or  upon  a  parcel  or  lot  of  land  of  similar  size 
and  like  value  in  the  immediate  neighborhood 
of  said  lot  or  parcel  of  land  lastly  described. 

18. — NEW  SCHOOL  PANHANDLE  DISTRICT. 

A  brick  building  of  twelve  (12)  class  rooms 
to  be  constructed  on  the  following  described 
land  to  be  acquired  by  the  City  and  County,  to 
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wit:  Commencing  at  the  southwesterly  corner 
of  Cole  and  Grove  streets;  thence  southerly 
along  the  westerly  line  of  Cole  street  one  hun- 
dred and  thirty-seven  and  one-half  (1370)  feet; 
thence  at  right  angles  westerly  two  hundred  and 
six  (206)  feet  and  three  (3)  inches;  thence  at 
right  angles  northerly  one  hundred  and  thirty- 
seven  (137)  feet  and  (6)  inches  to  the  southerly 
line  of  Grove  street;  thence  easterly  along  said 
last  named  line  two  hundred  and  six  (206)  feet 
and  three  (3)  inches  to  the  point  of  commence- 
ment, being  a  portion  of  Western  Addition 
Block  No.  688;  or  upon  a  parcel  or  lot  of  land 
of  similar  size  and  like  value  in  the  immediate 
neighborhood  of  said  lot  or  parcel  of  land  lastly 
described. 

19. — OCEAN  SIDE  SCHOOL. 

A  frame  building  of  eight  (8)  class  rooms 
to  be  constructed  on  land  belonging  to  the  City 
and  County  and  described  as  follows:  Com- 
mencing at  a  point  on  the  westerly  line  of  Forty- 
second  avenue,  and  distant  thereon  two  hundred 
and  twenty-five  (225)  feet  southerly  from  the 
southerly  line  of  I  street;  running  thence 
southerly  on  said  line  of  Forty-second 
avenue  one  hundred  and  fifty  (150)  feet; 
thence  at  right  angles  westerly  two  hundred  and 
forty  (240)   feet  to  the  easterly  line  of  Forty- 
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third  avenue;  thence  northerly  along  said  line 
of  Forty-third  avenue  one  hundred  and  fifty 
(150)  feet;  thence  at  right  angles  easterly  two 
hundred  and  forty  (240)  feet  to  the  point  of 
commencement,  being  a  portion  of  Outside 
Lands  Block  No.  714. 

20. — NEW  SCHOOL. 

A  brick  building  of  eight  (8)  class  rooms  to 
be  constructed  on  land  belonging  to  the  City  and 
County  and  described  as  follows :  Commencing 
at  a  point  on  the  easterly  line  of  Connecticut 
street,  distant  thereon  one  hundred  and  forty- 
one  (141)  feet  and  six  (6)  inches  northerly  from 
the  northerly  line  of  Army  street;  running 
thence  northerly  on  said  line  of  Connecticut 
street  one  hundred  and  fifty  (150)  feet;  thence 
at  right  angles  easterly  two  hundred  (200)  feet 
to  the  westerly  line  of  Missouri  street;  thence 
southerly  along  the  said  line  of  Missouri  street 
one  hundred  and  fifty  (150)  feet;  thence  at 
right  angles  westerly  two  hundred  (200)  feet 
to  the  point  of  commencement,  being  a  portion 
of  Potrero  Block  No.  254. 

21. — CROCKER   GRAMMAR   SCHOOL. 

Five    (5)    additional  class  rooms  to  be  con- 
structed under  school  house  situate  on  land  be- 
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longing  to  the  City  and  County  and  described  as 
follows :  Commencing  on  the  south  side  of  Page 
street  one  hundred  and  thirty-seven  and  one-half 
(137I)  feet  west  from  Broderick  street;  thence 
west  on  Page  streetone  hundred  and  thirty-seven 
and  one-half  (137J)  feet  by  one  hundred  and 
thirty-seven  and  one-half  (137^)  feet  in  depth, 
being  lot  5  in  Western  Addition  Block  No.  523. 

And  an  additional  lot  of  land  required  for 
playground,  the  same  to  be  acquired  by  the  City 
and  County  and  described  as  follows :  Com- 
mencing at  a  point  on  the  southerly  line  of  Page 
street,  distant  thereon  two  hundred  and  seventy- 
five  (275)  feet  westerly  from  the  westerly  line 
of  Broderick  street;  running  thence  westerly  on 
the  southerly  line  of  Page  street  twenty-five 
(25)  feet;  thence  at  right  angles  southerly  one 
hundred  and  ten  (no)  feet;  thence  at  right  an- 
gles easterly  twenty- five  (25)  feet  to  the  westerly 
boundary  of  the  Crocker  School  lot;  thence  at 
right  angles  northerly  along  said  boundary  one 
hundred  and  ten  (no)  feet  to  the  point  of  com- 
mencement, being  a  portion  of  Western  Addi- 
tion Block  No.  523 ;  or  a  parcel  or  lot  of  land 
of  similar  size  and  like  value  in  the  immediate 
neighborhood  of  said  lot  or  parcel  of  land  lastly 
described. 


29 


22. — DUDLEY  STONE  SCHOOL. 

An  additional  lot  of  land  required  for  play- 
ground, to  be  added  to  the  present  site  of  said 
school,  belonging  to  the  City  and  County,  the 
same  to  be  acquired  by  the  City  and  County  and 
described  as  follows :  Commencing  at  a  point  on 
the  southerly  line  of  Haight  street,  distant 
thereon  one  hundred  and  twelve  (112)  feet  and 
six  (6)  inches  westerly  from  the  westerly  line 
of  Central  avenue,  formerly  Lott  street;  running 
thence  westerly  on  said  line  of  Haight  street 
twenty-five  (25)  feet;  thence  at  right  angles 
southerly  along  the  easterly  boundary  of  the 
Dudley  Stone  School  lot  one  hundred  and  thirty- 
seven  (137)  feet  and  six  (6)  inches;  thence  at 
right  angles  easterly  twenty-five  (25)  feet,  and 
thence  at  right  angles  northerly  one  hundred 
and  thirty-seven  (137)  feet  and  six  (6)  inches 
to  the  point  of  commencement,  being  a  portion 
of  Western  Addition  Block  No.  657;  or  a  par- 
cel or  lot  of  land  of  similar  size  and  like  value 
in  the  immediate  neighborhood  of  said  lot  or 
parcel  of  land  lastly  described. 

23. — RICHMOND  PRIMARY  SCHOOL. 

Four  (4)  new  class  rooms  to  be  added  to, 
and  brick  foundation  to  be  constructed  under, 
present  school  house,  situate  on  land  belonging 
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to  the  City  and  County,  and  described  as  fol- 
lows: Commencing  at  a  point  on  the  easterly 
line  of  First  avenue,  distant  thereon  one  hun- 
dred (lOo)  feet  northerly  from  the  northerly 
line  of  Point  Lobos  avenue;  running  thence 
northerly  on  said  line  of  First  avenue  one  hun- 
dred and  fifty-seven  (157)  feet  and  seven  (7) 
inches;  thence  at  right  angles  easterly  two  hun- 
dred and  forty  (240)  feet  to  the  westerly  line 
of  Mears  street;  thence  southerly  along  said  line 
of  Mears  street  one  hunded  and  fifty-seven 
(157)  feet  and  seven  (7)  inches;  thence  at  right 
angles  westerly  tvvo  hundred  and  forty  (240) 
feet  to  the  point  of  commcement,  being  a 
portion  of  Western  Addition  Block  No.  647. 

24. — WHITTIER    PRIMARY    SCHOOL. 

An  additional  lot  of  land  required  for  play- 
ground, to  be  added  to  the  present  site  of  said 
school  belonging  to  the  City  and  County,  the 
same  to  be  acquired  by  the  City  and  County, 
and  described  as  follows:  Commencing  at  a 
point  on  the  northwesterly  line  of  Harrison 
street,  distant  thereon  two  hundred  and  seventy- 
five  (275)  feet  southwesterly  from  the  south- 
westerly line  of  Fourth  street;  running  thence 
southwesterly  along  said  line  of  Harrison  street 
fifty  (50)  feet;  thence  at  right  angles  northwest- 
erly one  hundred  and  sixty   (160)    feet  to  the 
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southeasterly  line  of  Clara  street;  thence  north- 
easterly along  the  said  line  of  Clara  street  fifty 
(50)  feet,  and  thence  at  right  angles  southeast- 
erly along  the  southwesterly  boundary  of  the 
Whittier  School  lot  one  hundred  and  sixty 
(160)  feet  to  the  point  of  commencement,  being 
a  portion  of  one  hundred-vara  lot  No.  177;  or  a 
parcel  or  lot  of  land  of  similar  size  and  like 
value  in  the  immediate  neighborhood  of  said 
lot  or  parcel  of  land  lastly  described. 

25. — SHERMAN    PRIMARY    SCHOOL. 

An  additional  lot  of  land  required  for  play- 
ground, to  be  added  to  the  present  site  of  said 
school,  belonging  to  the  City  and  Countv,  the 
same  to  be  acquired  by  the  City  and  County, 
and  described  as  follows :  Commencing  at  a 
point  on  the  southerly  line  of  Union  street,  dis- 
tant thereon  two  hundred  and  seventy-five 
(275)  feet  westerly  from  the  westerly  line  of 
Franklin  street,  running  thence  westerly  on  said 
line  of  Union  street  forty-five  (45)  feet;  thence 
at  right  angles  southerly  one  hundred  and 
thirty-seven  (137)  feet  and  six  (6)  inches; 
thence  at  right  angles  easterly  forty-five  (45) 
feet,  and  thence  at  right  angles  northerly  along 
the  westerly  boundary  of  the  Sherman  School 
lot  one  hundred  and  thirty-seven  (137)  feet 
and  (6)   inches  to  the  point  of  commencement, 
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being  a  portion  of  Western  Addition  Block  No. 
117,  or  a  parcel  or  lot  of  land  of  similar  size 
and  like  value  in  the  immediate  neighborhood 
of  said  lot  or  parcel  of  land  lastly  described. 

26. — CLEMENT  SCHOOL. 

An  additional  lot  of  land  required  for  play- 
ground, to  be  added  to  the  present  site  of  said 
school,  belonging  to  the  City  and  County,  the 
same  to  be  acquired  by  the  City  and  County  and 
described  as  follows:  Commencement  at  a 
point  on  the  westerly  line  of  Jones  street,  dis- 
tant thereon  one  hundred  and  thirty-seven  (137) 
feet  and  six  (6)  inches  southerly  from  the  south- 
erly line  of  Geary  street;  running  thence  south- 
erly on  said  line  of  Jones  street  seventy-two  (72) 
feet  and  six  (6)  inches;  thence  at  right  angles 
westerly  one  hundred  and  thirty-seven  (137) 
feet  and  six  (6)  inches;  thence  at  right  angles 
northerly  seventy-two  (72)  feet  and  six  (6) 
inches,  and  thence  at  right  angles  easterly  one 
hundred  and  thirty-seven  (137)  feet  and  six  (6) 
inches  to  the  point  of  commencement,  being  a 
portion  of  Block  No.  253,  50-vara  survey;  or  a 
parcel  or  lot  of  land  of  similar  size  and  like 
value  in  the  immediate  neighborhood  of  said  lot 
or  parcel  of  land  lastly  described. 
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27- — LOWELL  HIGH  SCHOOL. 

A  brick  building  with  observatory,  gymna- 
sium, assembly  and  lecture  halls,  laboratories, 
class-rooms  and  recitation-rooms,  to  be  con- 
structed on  the  following  described  lands  to  be 
acquired  by  the  City  and  County,  to  wit:  Com- 
mencing at  a  point  on  the  southerly  line  of  Clay 
street  as  projected,  distant  thereon  two  hundred 
and  seventy  (275)  feet  westerly  from  the  west- 
erty  line  of  Gough  street,  running  thence  west- 
erly on  said  projected  line  of  Clay  street  one 
hundred  and  thirty-seven  (137)  feet  and  six  (6) 
inches;  thence  at  right  angles  southerly  one  hun- 
dred and  twenty-seven  (127)  feet  and  eight 
and  one-quarter  (8J)  inches;  thence  at  right 
angles  easterly  one  hundred  and  thirty-seven 
(137)  feet  and  six  (6)  inches;  thence  at  right 
angles  northerly  one  hundred  and  twenty-seven 
(127)  feet  and  eight  and  one-quarter  (SJ) 
inches  to  the  point  of  commencement. 

Also  commencing  at  a  point  on  the  northerly 
line  of  Clay  street,  as  projected,  distant  thereon 
two  hundred  and  seventy- five  (275)  feet  westerly 
from  the  westerly  line  of  Gough  street;  running 
thence  westerly  on  said  projected  line  of  Clay 
street  one  hundred  and  thirty-seven  (137)  feet 
and  six  (6)  inches;  thence  at  right  angles  north- 
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erly  one  hundred  and  nventy-seven  (127)  feet 
and  eight  and  one-quarter  (8^)  inches;  thence 
at  right  angles  easterly  one  hundred  and  thirty- 
seven  (137)  feet  and  six  (6)  inches;  and  thence 
at  right  angles  southerly  one  hundred  and  twen- 
ty-seven (127)  feet  and  eight  and  one-quarter 
(8^)  inches  to  the  point  of  commencement,  being 
lands  adjoining  Lafayette  Park,  or  upon  a  par- 
cel or  lot  of  land  of  similar  size  and  like  value 
in  the  immediate  neighborhood  of  said  lot  or 
parcel  of  land  lastly  described. 

28. — POLYTECHXIC  HIGH  SCHOOL,  INCLUDING 
AN  EVENING  TECHNICAL  SCHOOL  OF  ARCHI- 
TECTURE AND  NAVAL  DESIGN. 

A  brick  building  to  be  constructed  on  land 
belonging  to  the  City  and  County,  and  described 
as  follows :  Commencing  at  the  southwest  cor- 
ner of  Pine  and  Larkin  streets,  thence  west  on 
Pine  street  tvvo  hundred  (200)  feet  by  one  hun- 
dred and  twenty  (120)  feet  in  depth  to  the  north 
line  of  Austin  avenue,  being  a  portion  of  West- 
ern Addition  Block  No.  14. 

And  an  additional  lot  of  land  required  for 
said  school,  the  same  to  be  acquired  by  the  City 
and  County,  and  described  as  follows :  Com- 
mencing at  a  point  on  the  southerly  line  of  Pine 
street,  distant  thereon  two  hundred   (200)    feet 
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westerly  from  the  westerly  line  of  Larkin  street; 
running  thence  westerly  on  said  line  of  Pine 
street  one  hundred  and  fifty  (150)  feet;  thence 
at  right  angles  southerly  one  hundred  and  twenty 
( 120)  feet  to  the  northern  line  of  Austin  avenue; 
thence  easterly  along  said  line  of  Austin  avenue 
one  hundred  and  fifty  (150)  feet,  and  thence  at 
right  angles  northerly  along  the  westerly  bound- 
ary of  the  Redding  School  lot  one  hundred  and 
twenty  (120)  feet  to  the  point  of  commence- 
ment, being  a  portion  of  Western  Addition  Block 
No.  14;  or  upon  a  parcel  or  lot  of  land  of  similar 
size  and  like  value  in  the  immediate  neighbor- 
hood of  said  lot  or  parcel  of  land  lastly  de- 
scribed. 

29. — GIRLS'   HIGH  SCHOOL  ANNEX. 

A  brick  building  of  six  (6)  rooms,  including 
laboratory,  lecture  rooms  and  auditorium,  to  be 
constructed  on  land  belonging  to  the  City  and 
County,  and  described  as  follows :  Commencing 
at  the  southeast  corner  of  Geary  and  Scott 
streets ;  running  thence  east  on  the  south  line  of 
Geary  street  three  hundred  and  forty-one  (341) 
feet  and  three  (3)  inches;  thence  at  right  angles 
south  two  hundred  and  seventy-five  (271;)  feet 
to  the  north  line  of  O'Farrell  street,  and  thence 
west  on  said  line  of  O'Farrell  street  three  hun- 
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dred  and  forty-one  (341)  feet  and  three  (3) 
inches  to  the  east  line  of  Scott  street;  thence 
north  on  said  line  of  Scott  street  two  hundred 
and  seventy- five  (275)  feet  to  the  point  of  com- 
mencement. 

30. — SUNNYSIDE  SCHOOL. 

A  brick  building  of  eight  (8)  class-rooms  to 
be  constructed  on  land  belonging  to  the  City  and 
County,  described  as  follows:  Commencing  at 
a  point  on  the  southerly  line  of  Hearst  avenue, 
distant  thereon  one  hundred  (100)  feet  easterly 
from  the  easterly  line  of  Foerster  street,  run- 
ning thence  easterly  on  said  line  of  Hearst 
avenue  tsvo  hundred  (200)  feet;  thence  at  right 
angles  southerly  one  hundred  and  tvvelve  (112) 
feet  and  six  (6)  inches;  thence  at  right  angles 
westerly  tvventy-five  (25)  feet;  thence  at  right 
angles  southerly  one  hundred  and  twelve  (112) 
feet  and  six  (6)  inches  to  the  northerly  line  of 
Flood  avenue;  thence  at  right  angles  westerly 
along  said  line  of  Flood  avenue  one  hundred 
and  seventy-five  (175)  feet;  thence  at  right 
angles  northerly  two  hundred  and  twenty-five 
(225)  feet  to  the  point  of  commencement,  being 
lots  10  to  24  inclusive  of  Block  No.  19  of  Sunny- 
side  tract. 
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31. — LAGUNA   HONDA  SCHOOL. 

A  brick  building  of  twelve  (12)  class-rooms 
to  be  constructed  on  the  present  site,  the  prop- 
erty of  the  City  and  County,  described  as  fol- 
lows: Commencing  at  a  point  on  the  westerly 
line  of  Sixth  avenue,  distant  thereon  two  hun- 
dred and  twenty- five  (225)  feet  southerly  from 
the  southerly  line  of  I  street,  running  thence 
southerly  on  the  said  westerly  line  of  Sixth 
avenue  one  hundred  and  fifty  (150)  feet;  thence 
at  right  angles  westerly  two  hundred  and  forty 
(240)  feet  to  the  easterly  line  of  Seventh 
avenue;  thence  at  right  angles  northerly  along 
said  easterly  line  of  Seventh  avenue  one  hun- 
dred and  fifty  (150)  feet;  thence  at  right  angles 
easterly  two  hundred  and  forty  (240)  feet  to 
the  point  of  commencement,  being  a  portion  of 
Outside  Lands  Block  No.  678. 

32. — WASHINGTON  GRAMMAR  SCHOOL. 

A  brick  building  of  eighteen  (18)  class- 
rooms, to  be  constructed  on  the  present  site,  the 
property  of  the  City  and  County,  described  as 
follows :  Commencing  on  the  southwest  corner 
of  Mason  and  Washington  streets,  running  one 
hundred  and  thirty-seven  and  one-half  (137^) 
feet  by  one  hundred  and  thirty-seven  and  one- 
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half  (i27h)  ^^^^  i^  depth,  being  50-vara  lot  No. 
602  in  Fifty-vara  Block  No.  188. 

And  an  additional  lot  of  land  required  for 
said  school,  the  same  to  be  acquired  by  the  City 
and  County,  and  described  as  follows:  Com- 
mencing at  a  point  on  the  southerly  line  of 
Washington  street,  distant  thereon  one  hundred 
and  thirty-seven  (137)  feet  and  six  (6)  inches 
westerly  from  the  westerly  line  of  Mason  street; 
running  thence  westerly  on  said  line  of  Wash- 
ington street  sixty-eight  (68)  feet  and  nine  (9) 
inches;  thence  at  right  angles  southerly  one  hun- 
dred and  thirty-seven  (137)  feet  and  six  (6) 
inches  to  the  north  line  of  Truett  street,  if  said 
line  were  produced;  thence  easterly  along  said 
line  of  Truett  street,  produced,  and  said  line  of 
Truett  street  sixty-eight  (68)  feet  nine  (9) 
inches;  thence  at  right  angles  northerly  one  hun- 
dred and  thirty-seven  (137)  feet  and  six  (6) 
inches  to  the  point  of  commencement;  or  upon 
a  parcel  or  lot  of  land  of  similar  size  and  like 
value  in  the  immediate  neighborhood  of  said  lot 
or  parcel  of  land  lastly  described. 

33. — MONROE  PRIMARY  SCHOOL. 

A  brick-building  of  twelve  (12)  class-rooms, 
to  be  constructed  on  land  belonging  to  the  City 
and  County,  and  described  as  follows:     Com- 
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mencing  at  a  point  on  easterly  corner  of  London 
street  and  China  avenue;  thence  southeasterly 
two  hundred  (200)  feet  along  the  northeasterly 
line  of  China  avenue  to  the  northerly  corner  of 
China  avenue  and  Paris  street;  thence  at  right 
angles  northeasterly  one  hundred  and  fifty 
(150)  feet  along  the  northwesterly  line  of  Paris 
street;  thence  at  right  angles  northwesterly  two 
hundred  (200)  feet  to  the  southeasterly  line  of 
London  street;  thence  southwesterly  one  hun- 
dred and  fifty  (150)  feet  along  the  southeasterly 
line  of  London  street  to  the  point  of  commence- 
ment, being  a  portion  of  Block  No.  14,  Excel- 
sior Homestead. 

34. — BERGEROT  SCHOOL. 

A  frame  building  of  eight  (8)  class-rooms,  to 
be  constructed  on  land  belonging  to  the  City 
and  County,  and  described  as  follows:  Com- 
mencing at  a  point  on  the  westerly  line  of 
Twenty-fourth  avenue,  distant  thereon  northerly 
two  hundred  and  twenty- five  (225)  feet  from 
the  northerly  line  of  California  street;  running 
thence  northerly  on  said  line  of  Twenty-fourth 
avenue  one  hundred  and  fifty  (150)  feet;  thence 
at  right  angles  westerly  two  hundred  and  forty 
(240)  feet  to  the  easterly  line  of  Twenty-fifth 
avenue;  thence  at  right  angles  southerly  along 
said   easterly   line   of   Twenty-fifth  avenue  one 
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hundred  and  fifty  (150)  feet;  thence  at  right 
angles  easterly  two  hundred  and  forty  (240) 
feet  to  the  point  of  commencement,  being  por- 
tion of  Outside  Land  Block  No.  95. 

Section  4.  This  Ordinance  shall  be  pub- 
lished in  the  Official  Newspaper  for  fourteen 
(14)  days. 

Section  5.  This  Ordinance  shall  take  efifect 
and  be  in  force  from  and  after  its  passage. 

In  Board  of  Supervisors,  San  Francisco,  July 
6,  1903. 

After  having  been  published  five  successive 
days,  according  to  law,  taken  up  and  passed  by 
the  following  vote: 

Ayes — Supervisors  Bent,  Boxton,  Braunhart, 
Connor,  Curtis,  D'Ancona,  Eiggers,  Loughery, 
Lynch,  McClellan,  Payot,  Rea,  Walsh,  Wilson. 

Absent — Supervisors  Alpers,  Booth,  Branden- 
stein,  Comte. 

Chas.  W.   Fay,  Clerk. 

Approved,  San  Francisco,  July  6,  1903. 

E.  E.  SCHA/[ITZ, 
Mayor  and  ex-officio  President  of  the  Board  of 
Supervisors. 
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EXHIBIT  NO.  4. 


BILL  NO.  850. 

Ordinance  No.  702. 


DETERMINING      AND      DECLARING 

that  the  public  interest  and  necessity  de- 
mand the  repair  and  improvement  of  the 
accepted  streets  of  the  City    and    County, 
the  cost  of  which  repair  and  improvement 
in  addition  to  the  other  necessary  expenses 
of  the  City  and  County  will  exceed  the  in- 
come and  the  revenue    provided    for    any 
one  year,  and  will  render  it  necessary  to  in- 
cur a  municipal  bonded  indebtedness  there- 
for;   and   directing   the    Board   of    Public 
Works,  through  the  City  Engineer,  to  file 
with  the  Supervisors  plans  and  estimates  of 
the  cost  of  the  repair  and  improvement  of 
said  accepted  streets  of  the  City  and  County. 

Be  it  ordained  by  the  People  of  the  City  and 
County  of  San  Francisco  as  follows: 

Section  i.  It  is  hereby  determined  and  de- 
clared that  the  public  interest  and  necessity 
demand  the  repair  and  improvement  of  the 
accepted  streets  of  the  City  and  County. 
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Section  2.  It  is  hereby  further  determined 
and  declared  that  the  cost  of  said  repair  and  im- 
provement of  the  accepted  streets  of  the  City 
and  County,  in  addition  to  the  other  necessary 
expenses  of  the  City  and  County  will  exceed  the 
income  and  revenue  provided  for  any  one  year, 
and  will  render  it  necessary  to  incur  a  municipal 
bonded  indebtedness  therefor. 

Section  3.  The  Board  of  Public  Works, 
through  the  City  Engineer,  is  hereby  directed 
to  procure  and  file  with  the  Supervisors  plans 
and  estimates  of  the  cost  of  repairing  and  im- 
proving the  accepted  streets  of  the  City  and 
County,  as  provided  in  Section  i  of  this  Ordi- 
nance. 

Section  4.  This  Ordinance  shall  be  pub- 
lished in  the  official  newspaper  for  fourteen 
(14)  days. 

Section  5.  This  Ordinance  shall  take  effect 
and  be  in  force  from  and  after  its  passage. 

In  Board  of  Supervisors,  San  Francisco, 
April  13,  1903. 

After  having  been  published  five  successive 
days,  according  to  law,  taken  up  and  passed  by 
the  following  vote : 

Ayes — Supervisors  Alpers,  Bent,  Booth,  Box- 
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ton,  Braunhart,  Comte,  Connor^  Curtis,  D'An- 
cona,  Eggers,  Loughery,  Lynch,  McClellan, 
Payot,  Walsh,  Wilson. 

Absent — Brandenstein,  Sanderson. 

Chas.  W.  Fay,  Clerk. 
Approved,  San  Francisco,  April  13,  1903. 

E.  E.  SCHMITZ, 
Mayor  and  ex-officio  President  of  the  Board  of 
Supervisors. 

EXHIBIT  NO.  5. 


BILL  NO.  852. 


Ordinance  No.  710. 


DETERMINING      AND      DECLARING 

that  the  public  interest  and  necessity  de- 
mand the  construction  for  the  city  and 
County  of  a  new  County  Jail,  the  construc- 
tion of  additions  to  the  Hall  of  Justice,  and 
the  acquisition  of  lands  for  the  construc- 
tion thereon  of  said  County  Jail  and 
additions  to  said  Hall  of  Justice,  the  cost  of 
which,  in  addition  to  the  other  necessary 
expenses  of  the  City  and  County  will  ex- 
ceed the  income  and  revenue  provided  for 
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any  one  year,  and  will  render  it  necessary 
to  incur  a  municipal  bonded  indebtedness 
therefor;  and  directing  the  Board  of  Pub- 
lic Works,  through  the  City  Engineer,  to 
procure  and  file  with  the  Supervisors  plans 
and  estimates  of  the  cost  of  construction  by 
the  City  and  County  of  said  County  Jail 
and  additions  to  said  Hall  of  Justice,  and 
to  file  an  appraisement  of  lands  required 
for  the  construction  thereon  of  said  County 
Jail  and  additions  to  said  Hall  of  Justice. 

Be  it  ordained  by  the  People  of  the  City  and 
County  of  San  Francisco  as  follows: 

Section  i.  It  is  hereby  determined  and  de- 
clared that  the  public  interest  and  necessity 
demand  the  construction  for  the  City  and 
County  of  a  new  County  Jail,  and  the  construc- 
tion of  additions  to  the  Hall  of  Justice,  and  the 
acquisition  of  lands  for  the  construction  thereon 
of  said  County  Jail  and  additions  to  said  Hall 
of  Justice,  as  hereinafter  designated  in  Section 
3  of  this  Ordinance. 

Section  2.  It  is  hereby  further  determined 
and  declared  that  the  cost  of  construction  by  the 
City  and  County  of  said  County  Jail  and 
additions  to  the  said  Hall  of  Justice,  and 
the     lands      required      therefor,      as      herein- 
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after  designated  in  Section  3  of  this  Ordi- 
nance, in  addition  to  the  other  necessary  ex- 
penses of  the  City  and  County  will  exceed  the 
income  and  revenue  provided  for  any  one  year, 
and  will  render  it  necessary  to  incur  a  munici- 
pal bonded  indebtedness  therefor. 

Section    3.     The    Board    of    Public   Works, 
through  the  City  Engineer,  is  hereby  directed 
to  procure  and  file  with  the  Supervisors  plans 
and  estimate  of  the  cost  of  the  construction  by 
the  City  and  County  of  said  new  County  Jail, 
and  of  additions  to  said  Hall  of  Justice ;  and  also 
to  file  an  appraisement    of    the    following    de- 
scribed lands  to  be  acquired  by  the  City  and 
County  for  the  purpose  of  constructing  thereon 
said  County  Jail  and  said  additions  to  the  Hall 
of  Justice,  to  wit: 

Commencing  at  a  point  on  the  south  side  of 
Washington  street,  distant  thereon  one  hundred 
and  thirty-seven  (137)  feet,  six  (6)  inches,  west 
from  the  southwest  corner  of  Washington  and 
Montgomery  streets,  and  thence  along  the  said 
southerly  line  of  Washington  street,  one  hun- 
dred and  six  (106)  feet,  six  and  one-half  (6^) 
inches,  to  the  southeast  corner  of  Washington 
street  and  Dunbar  alley;  thence  southerly  along 
the  easterly  line  of  Dunbar  alley,  fifty-three 
(53)    feet  and  six   (6)    inches;  thence  at  right 
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angles  easterly  twenty-three  (23)  feet;  thence  at 
right  angles  southerly  forty-two  (42)  feet; 
thence  at  right  angles  westerly  twenty-three 
(23)  feet  to  the  east  line  of  Dunbar  alley;  thence 
southerly  along  said  east  line  of  Dunbar  alley 
forty-two  (42)  feet  to  the  northeast  corner  of 
Merchant  street  and  Dunbar  alley;  thence  east- 
erly along  the  northerly  line  of  Merchant  street, 
one  hundred  and  six  (106)  feet  and  six  and  one- 
half  (6i)  inches;  thence  at  right  angles  north- 
erly one  hundred  and  thirty-seven  (137)  feet 
and  six  (6)  inches  to  the  south  line  of  Washing- 
ton street  and  point  of  commencement,  being 
portion  of  50-vara  Survey  Block  No.  69. 

Also  commencing  on  the  south  line  of  Wash- 
ington street,  distant  thereon  seventy  (70)  feet 
east  from  the  easterly  line  of  Kearny  street; 
thence  at  right  angles  southerly  and  parallel 
with  Kearny  street  thirty-four  (34)  feet  and 
eight  (8)  inches;  thence  at  right  angles  easterly 
and  parallel  with  Washington  street  forty-seven 
(47)  feet  and  six  (6)  inches;  thence  at  right 
angles  southerly  and  parallel  with  Kearny 
street  five  (5)  feet  and  eight  (8)  inches;  thence 
at  right  angles  easterly  and  parallel  with  Wash- 
ington street  twenty  (20)  feet;  thence  at  right 
angles  southerly  and  parallel  with  Kearny 
street  thirteen    (13)    feet  and  two    (2)    inches; 
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thence  at  right  angles  easterly  and  parallel  with 
Washington  street  twenty-two  (22)  feet  and  six 
(6)  inches  to  the  westerly  line  of  Dunbar  alley; 
thence  northerly  along  said  westerly  line  of 
Dunbar  alley  fifty-three  (53)  feet,  six  (6) 
inches,  to  the  southwest  corner  of  Washington 
street  and  Dunbar  alley;  and  thence  at  right 
angles  west  along  the  southerly  line  of  Wash- 
ington street  ninety  (90)  feet  to  the  point  of 
commencement,  being  portion  of  50-vara  Sur- 
vey Block  No.  69. 

Section  4.  This  Ordinance  shall  be  pub- 
lished in  the  official  newspaper  for  fourteen 
(14)  days. 

Section  5.  This  Ordinance  shall  take  effect 
and  be  in  force  from  and  after  its  passage. 

In  Board  of  Supervisors,  San  Francisco,  April 
April  20,  1903. 

After  having  been  published  five  successive 
days,  according  to  law,  taken  up  and  passed  by 
the  following  vote : 

Ayes — Supervisors  Alpers,  Booth,  Boxton, 
Braunhart,  Comte,  Connor,  Curtis,  Eggers, 
Loughery,  Payot,  Wilson. 

Absent — Supervisors      Bent,       Brandenstein, 
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D'Ancona,      Lynch,      McClellan,      Sanderson, 
Walsh. 

Chas.  W.  Fay,  Clerk. 

Approved,  San  Francisco,  April  22,  1903. 

E.  E.  SCHMITZ, 
Mayor  and  ex-officio  Preisdent  of  the  Board  of 
Supervisors. 

EXHIBIT  NO.  6. 


BILL  NO.   950. 


Ordinance  No.  793. 


DETERMINING      AND      DECLARING 

that  the  public  interest  and  necessity  de- 
mand the  construction  for  the  City  and 
County  of  a  building  to  be  used  as  a  "Pub- 
lic Library  and  Reading  Rooms,"  and  the 
acquisition  of  land  for  the  construction 
thereon  of  said  building,  the  cost  of  which, 
in  addition  to  the  other  necessary  expenses 
of  the  City  and  County  will  exceed  the  in- 
come and  revenue  provided  for  any  one 
year,  and  will  render  it  necessary  to  incur 
a  municipal  bonded  indebtedness  therefor; 
and  directing  the  Board  of  Public  Works, 
through  the  City  Engineer,  to  procure  and 
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file  with  the  Supervisors,  plans  and  esti- 
mates of  the  cost  of  the  construction  by  the 
City  and  County  of  said  building  to  be  used 
as  a  "Public  Library  and  Reading  Rooms," 
and  to  file  an  appraisement  of  land  required 
for  the  construction  thereon  of  said  build- 
ing. 

Be  it  ordained  by  the  People  of  the  City  and 
County  of  San  Francisco  as  follows: 

Section  i.  It  is  hereby  determined  and  de- 
clared that  the  public  interest  and  necessity  de- 
mand the  construction  for  the  City  and  County 
of  a  building  to  be  used  as  a  ''Public  Library 
and  Reading  Rooms,"  and  the  acquisition  of 
land  for  the  construction  thereon  of  said  build- 
ing. 

Section  2.  It  is  hereby  further  determined 
and  declared  that  the  cost  of  the  construction  by 
the  City  and  County  of  said  building  to  be  used 
as  a  ''Public  Library  and  Reading  Rooms,"  and 
the  acquisition  of  land  required  for  the  con- 
struction thereon  of  said  building,  in  addition 
to  the  other  necessary  expenses  of  the  City  and 
County  will  exceed  the  income  and  revenue  pro- 
vided for  any  one  year,  and  will  render  it  iieces- 
sary  to  incur  a  municipal  bonded  indebtedness 
therefor. 
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Section  3.  The  Board  of  Public  Works, 
through  the  City  Engineer,  is  hereby  directed 
to  procure  and  file  with  the  Supervisors,  plans 
and  estimates  of  the  cost  of  the  construction  by 
the  City  and  County  of  said  building  to  be  used 
as  a  "Public  Library  and  Reading  Rooms,"  and 
also  to  file  an  appraisement  of  the  following  de- 
scribed land  to  be  acquired  by  the  City  and 
County  for  the  purpose  of  constructing  thereon 
said  building,  to  wit: 

All  that  land  vested  in  private  ownership,  em- 
braced in  Western  Addition  Block  No.  67, 
bounded  by  Polk  street  on  the  east,  Fulton  street 
on  the  north.  Van  Ness  avenue  on  the  west  and 
Grove  street  on  the  south,  in  the  City  and 
County  of  San  Francisco,  or  upon  a  parcel  or  lot 
of  land  of  similar  size  and  like  value  and  in  the 
immediate  neighborhood  of  said  block  or  par- 
cel of  land  hereinbefore  described. 

Section  4.  This  Ordinance  shall  be  pub- 
lished  in   the   official   newspaper   for   fourteen 

(14)  days. 

Section  5.  This  Ordinance  shall  take  effect 
and  be  in  force  from  and  after  its  passage. 

In  Board  of  Supervisors,  San  Francisco,  June 
8,  1903. 
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After  having  been  published  five  successive 
days,  according  to  law,  taken  up  and  passed  by 
the  following  vote: 

Ayes — Supervisors  Bent,  Booth,  Boxton, 
Brandenstein,  Braunhart,  Comte,  Connor,  Cur- 
tis, D'Ancona,  Eggers,  Loughery,  Lynch,  Mc- 
Clellan,  Payot,  Walsh,  Wilson. 

Absent — Supervisors  Alpers,  Sanderson. 

Chas.  W.  Fay,  Clerk. 

Approved,  San  Francisco,  June  8,  1903. 

E.  E.  SCHMITZ. 
Mayor  and  ex-officio  President  of  the  Board  of 
Supervisors. 

EXHIBIT  NO.  7. 


BILL  NO.  851 


Ordinance  No.  703. 


DETERMINING      AND      DECLARING 

that  the  public  interest  and  necessity  de- 
mand the  acquisition  by  the  City  and 
County  of  lands  for  public  parks  to  be  used 
for  Children's  Playgrounds,  the  cost  of 
which  lands,  in  addition  to  the  other  neces- 
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sary  expenses  of  the  City  and  County  will 
exceed  the  income  and  revenue  provided 
for  any  one  year,  and  will  render  it  neces- 
sary to  incur  a  municipal  bonded  indebted- 
ness therefor;  and  directing  the  Board  of 
Public  Works,  through  the  City  Engineer, 
to  file  with  the  Supervisors  an  appraisement 
of  said  lands  to  be  acquired  by  the  City  and 
County  for  public  parks  to  be  used  for 
Children's  Playgrounds. 

Be  it  ordained  by  the  People  of  the  City  and 
County  of  San  Francisco  as  follows : 

Section  i.  It  is  hereby  determined  and  de- 
clared that  the  public  interest  and  necessity  de- 
mand the  acquisition  by  the  City  and  County  of 
lands  for  public  parks  to  be  used  for  Children's 
Playgrounds,  described  as  follows: 

Commencing  at  the  north  corner  of  Bryant 
and  Seventh  streets,  thence  running  northeast- 
erly along  the  northwesterly  line  of  Bryant 
street  one  hundred  and  eighty-two  (182)  feet 
and  six  (6)  inches;  thence  at  right  angles  north- 
westerly and  parallel  with  Seventh  street  two 
hundred  and  seventy- five  (275)  feet;  thence  at 
right  angles  northeasterly  and  parallel  with 
Bryant  street  ninety-two  (92)  feet  and  six  (6) 
inches;  thence  at  right  angles  southeasterly  two 
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hundred  and  seventy-five  (275)  feet  to  the  north- 
westerly line  of  Bryant  street;  thence  northwest- 
erly along  the  northwesterly  line  of  Bryant 
street  three  hundred  and  fifty  (350)  feet  to  the 
west  corner  of  Bryant  and  Harriet  streets; 
thence  northwesterly  along  the  southwesterly 
line  of  Harriet  street  five  hundred  and  fifty 
(550)  feet  to  the  south  corner  of  Harrison  and 
Harriet  streets;  thence  southwesterly  along  the 
southeasterly  line  of  Harrison  street  six  hundred 
and  twenty-five  (625)  feet  to  the  east  corner  of 
Harrison  and  Seventh  streets,  and  thence  south- 
easterly along  the  northeasterly  line  of  Seventh 
street  five  hundred  and  fifty  (550)  feet  to  the 
north  corner  of  Bryant  and  Seventh  streets  and 
point  of  commencement,  being  portion  of  one 
hundred-vara  Block  No.  397. 

Also,  all  of  fifty-vara  Block  No.  129,  bounded 
by  Powell,  Stockton,  Filbert  and  Greenwich 
streets,  or  a  parcel  or  parcels,  lot  or  lots  of  land 
of  similar  sizes  and  like  value  and  in  the  imme- 
diate neighborhood  of  said  lot  or  lots,  parcel  or 
parcels  of  land  hereinbefore  described. 

Section  2.  It  is  hereby  further  determined 
and  declared  that  the  cost  of  said  lands  de- 
scribed in  Section  i  of  this  Ordinance,  in  addi- 
tion to  the  other  necessary  expenses  of  the  City 
and  County  will  exceed  the  income  and  revenue 
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provided  for  any  one  year,  and  will  render  it 
necessary  to  incur  a  municipal  bond  indebted- 
ness therefor. 

Section  3.  The  Board  of  Public  Works, 
through  the  City  Engineer,  is  hereby  directed 
to  procure  and  file  with  the  Supervisors  an  ap- 
praisement of  the  lands  necessary  for  said  public 
parks  to  be  used  for  Children's  Playgrounds,  as 
described  in  Section  i  of  this  Ordinance. 

Section  4.  This  Ordinance  shall  be  pub- 
lished in  the  official  newspaper  for  fourteen  ( 14) 
days. 

Section  5.  This  Ordinance  shall  take  effect 
and  be  in  force  from  and  after  its  passage. 

In  Board  of  Supervisors,  San  Francisco, 
April  13,  1903. 

After  having  been  published  five  successive 
days,  according  to  law,  taken  up  and  passed  by 
the  following  vote : 

Ayes — Supervisors  Alpers,  Bent,  Booth,  Box- 
ton,  Braunhart,  Comte,  Connor,  Curtis,  D'An- 
cona,  Eggers,  Loughery,  Lynch,  McClellan, 
Payot,  Walsh,  Wilson. 
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Absent— Supervisors    Brandenstein,    Sander- 
son. 

Chas.  W.  Fay,  Clerk. 

Approved,  San  Francisco,  April  13,  1903. 

E.  E.  SCHMITZ, 
Mayor  and  ex-officio  President  of  the  Board  of 
Supervisors. 

EXHIBIT   NO.    8. 


Bill  No.  853. 


Ordinance  No.  704. 


DETERMINING      AND      DECLARING 

that  the  public  interest  and  necessity  de- 
mand that  Golden  Gate  Park  be  extended 
northerly  between  Thirteenth  and  Four- 
teenth avenues,  so  as  to  connect  with  the 
Presidio  Military  Reservation,  and  further 
determining  and  declaring  that  the  public 
interest  and  necessity  demand  the  acquisi- 
tion by  the  City  and  County  of  lands  for 
these  public  park  purposes,  the  cost  of 
which,  in  addition  to  the  other  necessary  ex- 
penses of  the  City  and  County  will  exceed 
the  income  and  revenue  provided  for  any 
one  year,  and  will  render  it  necessary  to  in- 
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cur  a  municipal  bonded  indebtedness  there- 
for; and  directing  the  Board  of  Public 
Works,  through  the  City  Engineer,  to  file 
with  the  Supervisors  an  appraisement  of 
said  lands  to  be  acquired  by  the  City  and 
County  for  the  purpose  of  connecting  said 
Golden  Gate  Park  with  said  Presidio  Mil- 
itary Reservation. 

Be  it  ordained  by  the  People  of  the  City  and 
County  of  San  Francisco  as  follows : 

Section  i.  It  is  hereby  determined  and  de- 
clared that  the  public  interest  and  necessity  de- 
mand that  Golden  Gate  Park  be  extended  north- 
erly between  Thirteenth  and  Fourteenth  av- 
enues, so  as  to  connect  with  the  Presidio  Military 
Reservation,  and  it  is  hereby  further  determined 
and  declared  that  the  public  interest  and  ne- 
cessity demand  the  acquisition  by  the  City  and 
County  of  the  blocks  of  land  known  and  desig- 
nated upon  the  official  map  of  said  City  and 
County  as  Outside  Land  Blocks  Nos.  84,  169, 
194,  271,  296,  368  and  393,  and  Outside  Land 
Block  I,  for  the  purpose  of  connecting  Golden 
Gate  Park  with  the  Presidio  Military  Reserva- 
tion.     I 

Section  2.  It  is  hereby  further  determined 
and  declared  that  the  cost  of  said  blocks  of  land 
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described  in  Section  i  of  this  Ordinance,  in  ad- 
dition to  the  other  necessary  expenses  of  the 
City  and  County  will  exceed  the  income  and  re- 
venue provided  for  any  one  year,  and  will  render 
it  necessary  to  incur  a  municipal  bonded  indebt- 
edness therefor. 

Section  3.  The  Board  of  Public  Works, 
through  the  City  Engineer,  is  hereby  directed 
to  procure  and  file  with  the  Supervisors  an  ap- 
praisement of  the  lands  necessary  for  said  park 
purposes,  as  described  in  Section  i  of  this  Or- 
dinance. 

Section  4.  This  Ordinance  shall  be  publish- 
ed in  the  Official  Newspaper  for  fourteen  (14) 
days. 

Section  5.  This  Ordinance  shall  take  effect 
and  be  in  force  from  and  after  its  passage. 

In  Board  of  Supervisors,  San  Francisco, 
April  13,  1903. 

After  having  been  published  five  successive 
days,  according  to  law,  taken  up  and  passed  by 
the  following  vote : 

Ayes — Supervisors  Alpers,  Bent,  Booth,  Box- 
ton,  Braunhart,  Comte,  Connor,  Curtis,  D'An- 
cona,  Eggers,  Loughery,  Lynch,  McClellan, 
Payot,  Walsh,  Wilson. 
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Absent — Supervisors     Brandenstein,    Sander- 
son. 

Chas.  W.  Fay,  Clerk. 

Approved  San  Francisco,  April  13,  1903. 

E.  E.  SCHMITZ, 
Mayor  and  ex-officio  President  of  the  Board  of 
Supervisors. 

EXHIBIT   9. 


Bill   No.    854. 


Ordinance  No.  705. 


DETERMINING      AND      DECLARING 

that  the  public  interest  and  necessity  de- 
mand the  acquisition  by  the  City  and 
County  of  lands  for  an  additional  public 
park  in  that  portion  of  the  City  and  County 
known  as  "Telegraph  Hill,"  the  cost  of 
which  lands,  in  addition  to  the  other  neces- 
sary expenses  of  the  City  and  County  will 
exceed  the  income  and  revenue  provided 
for  any  one  year,  and  will  render  it  neces- 
sary to  incur  a  municipal  bonded  indebted- 
ness therefore;  and  directing  the  Board  of 
Public  Works,  through  the  City  Engineer, 
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to  file  with  the  Supervisors  an  appraisement 
of  said  lands  to  be  acquired  by  the  City  and 
County. 

Be  it  ordained  by  the  People  of  the  City  and 
County  of  San  Francisco  as  follows: 

Section  i.  It  is  hereby  determined  and  de- 
clared that  the  public  interest  and  necessity  de- 
mand the  acquisition  by  the  City  and  County  of 
lands  for  an  additional  public  park  in  that  por- 
tion of  the  City  and  County  known  as  "Tele- 
graph Hill,''  described  as  follows: 

The  50-vara  lots  Nos.  194,  199  and  212,  in  the 
block  bounded  by  Broadway,  Sansome,  Vallejo 
and  Montgomery  streets. 

The  50-vara  lots  Nos.  215  and  246,  and  the 
westerly  91  feet  8  inches  of  the  50-vara  lots  Nos. 
214  and  247  in  the  block  bounded  by  Vallejo, 
Sansome,  Green  and  Montgomery  streets. 

The  50-vara  lots  Nos.  185  and  186,  and  the 
westerly  45  feet  10  inches  of  50-vara  lots  Nos. 
187  and  188  in  the  block  bounded  by  Green, 
Sansome,  Union  and  Montgomery  streets. 

The  50-vara  lots  Nos.  1483  and  1488,  and  the 
westerly  91  feet  8  inches  of  the  50-vara  lots  Nos. 
1484  and  1489  in  the  block  bounded  by  Union, 
Sansome,  Filbert  and  Montgomery  streets. 
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The  50-vara  lots  Nos.  1470  and  1477,  and  the 
westerly  91  feet  8  inches  of  lots  Nos.  1471  and 
1478  in  the  block  bounded  by  Filbert,  Sansome, 
Greenwich  and  Montgomery  streets. 

All  of  that  portion  of  the  block  bounded  by 
Greenwich,  Sansome,  Lombard  and  Montgom- 
ery streets  lying  southwesterly  from  a  line  ex- 
tending from  a  point  on  the  easterly  line  of 
Montgomery  street,  175  feet  northerly  from 
Greenwich  street,  to  a  point  on  the  northerly 
line  of  Greenwich  street,  300  feet  easterly  from 
Montgomery  street. 

The  50-vara  lots  Nos.  1469  and  1476  in  the 
block  bounded  by  Filbert,  Montgomery,  Green- 
wich and  Kearny  streets. 

All  of  the  block  bounded  by  Greenwich, 
Montgomery,  Lombard  and  Kearny  streets. 

All  of  that  portion  of  the  block  bounded  by 
Greenwich,  Kearny,  Lombard  and  Dupont 
streets  lying  to  the  easterly  of  Telegraph  place 
and  Good  Children  street. 

The  50-vara  lots  Nos.  1445  and  1449  and  all 
of  50-vara  lots  Nos.  1446  and  1450  lying  west  of 
Winthrop  street  in  the  block  bounded  by  Lom- 
bard, Montgomery,  Chestnut  and  Kearny 
streets. 
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The  50-vara  lot  No.  532  in  the  block  bounded 
by  Lombard,  Kearny,  Chestnut  and  Dupont 
streets. 

The  easterly  90  feet  of  50-vara  lot  No.  541  in 
the  block  bounded  by  Chestnut,  Kearny,  Fran- 
cisco and  Dupont  streets,  excepting  such  portions 
of  the  above  described  lots  and  tracts  as  are  al- 
ready public  property. 

Section  2.  It  is  hereby  further  determined 
and  declared  that  the  cost  of  said  lands  described 
in  Section  i  of  this  Ordinance,  in  addition  to 
the  other  necessary  expenses  of  the  City  and 
County  will  exceed  the  income  and  revenue  pro- 
vided for  any  one  year,  and  will  render  it  neces- 
sary to  incur  a  municipal  bonded  indebtedness 
therefor. 

Section  3.  The  Board  of  Public  Works, 
through  the  City  Engineer,  is  hereby  directed 
to  procure  and  file  with  the  Supervisors  an  ap- 
praisement of  the  lands  necessary  for  said  ad- 
ditional public  park,  as  described  in  Section  i 
of  this  Ordinance. 

Section  4.  This  Ordinance  shall  be  publish- 
ed in  the  Official  Newspaper  for  fourteen  (14) 
days. 

Section  5.  This  Ordinance  shall  take  efifect 
and  be  in  force  from  and  after  its  passage. 
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In  Board  of  Supervisors,  San  Francisco, 
April  13,  1903. 

After  having  been  published  five  successive 
days,  according  to  law,  taken  up  and  passed  by 
the  folowing  vote : 

Ayes — Supervisors  Alpers,  Bent,  Booth,  Box- 
ton,  Braunhart,  Comte,  Connor,  Curtis,  D'An- 
cona^  Eggers,  Loughery,  Lynch,  McClellan, 
Payot,  Walsh,  Wilson. 

Absent — Supervisers  Brandenstein,  Sander- 
son. 

Chas.  W.  Fay,  Clerk. 

Approved,  San  Francisco,  April  13,  1,903. 

E.  E.  SCHMITZ, 
Mayor  and  ex-officio  President  of  the  Board  of 
Supervisors. 

EXHIBIT   NO.    10. 


Bill  No.  857. 


Ordixaxce  No.  708. 


DETERxMINING      AND      DECLARING 

that  the  public  interest  and  necessity  de- 
mand the  acquisition  by  the  City  and 
County  of  lands  for  an  additional  public 
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park  in  that  portion  of  the  City  and  County 
known  as  the  "Mission,"  the  cost  of  which 
lands,  in  addition  to  the  other  necessary  ex- 
penses of  the  City  and  County  will  exceed 
the  income  and  revenue  provided  for  any 
one  year,  and  will  render  it  necessary  to  in- 
cur a  municipal  bonded  indebtedness  there- 
for; and  directing  the  Board  of  Public 
Works,  through  the  City  Engineer,  to  file 
with  the  Supervisors  an  appraisement  of 
said  lands  to  be  acquired  by  the  City  and 
County  for  an  additional  public  park. 

Be  it  ordained  by  the  People  of  the  City  and 
County  of  San  Francisco  as  follows: 

Section  i.  It  is  hereby  determined  and  de- 
clared that  the  public  interest  and  necessity  de- 
mand the  acquisition  by  the  City  and  County  of 
the  blocks  of  land  known  and  designated  upon 
the  official  map  of  said  City  and  County  as 
Mission  Blocks  Nos.  86  and  87,  for  the  purpose 
of  providing  an  additional  park  in  that  portion 
of  the  City  and  County  known  as  the  "Mission." 

Section  2.  It  is  hereby  further  determined 
and  declared  that  the  cost  of  said  blocks  of  land 
described  in  Section  i  of  this  Ordinance,  in  ad- 
dition to  the  other  necessary  expenses  of  the  City 
and  County  will  exceed  the  income  and  revenue 
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provided  for  any  one  year,  and  will  render  it 
necessary  to  incur  a  municipal  bonded  indebted- 
ness therefor. 

Section  3.  The  Board  of  Public  Works, 
through  the  City  Engineer,  is  hereby  directed  to 
procure  and  file  with  the  Supervisors  an  ap- 
praisement of  the  blocks  of  land  necessary  for 
said  additional  public  park,  as  described  in  Sec- 
tion I  of  this  Ordinance. 

Section  4.  This  Ordinance  shall  be  publish- 
ed in  the  official  newspaper  for  fourteen  (14) 
days. 

Section  5.  This  Ordinance  shall  take  effect 
and  be  in  force  from  and  after  its  passage. 

In  Board  of  Supervisors,  San  Francisco, 
April  13,  1903. 

After  having  been  published  five  successive 
days,  according  to  law,  taken  up  and  passed  by 
the  following  vote : 

Ayes — Supervisors  Alpers,  Bent,  Booth,  Box- 
ton,  Braunhart,  Comte,  Connor,  Curtis,  D'An- 
cona,  Eggers,  Loughery,  Lynch,  McClellan, 
Payot,  Walsh,  Wilson. 
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Absent — Supervisors     Brandenstein,    Sander- 
son. 

Chas.  W.  Fay,  Clerk. 
Approved,  San  Francisco,  April  13,  1903. 

E.  E.  SCHMITZ, 
Mayor  and  ex-officio  President  of  the  Board  of 
Supervisors. 

EXHIBIT  NO.  II. 

San  Francisco,  Cal.,  July  24th,  1903. 
To  the  Honorable 

The  Board  of  Public  Works 

Of  the  City  and  County  of  San  Francisco. 
Gentlemen: — 

Acting  under  your  instructions  and  in  com- 
pliance with  the  provisions  of  Ordinance  No. 
919  of  the  Board  of  Supervisors,  plans  and  es- 
timates of  the  cost  of  constructing  a  City  and 
County  Hospital  have  been  made. 

The  plans  are  shown  on  Sheets  Nos.  i,  2,  3, 
4  and  5,  entitled  "Plans  for  a  City  and  County 
Hospital,  prepared  by  C.  E.  Grunsky,  City  En- 
gineer, under  directions  of  the  Board  of  Public 
Works,  as  per  provisions  of  Ordinance  No.  919 
of  the  Board  of  Supervisors,  San  Francisco, 
Cal.,  July  24th,  1903." 

These  plans  are  herewith  submitted  and  have 
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been  made  the  basis  of  the  cost  estimate.  The 
hospital  has  been  planned  for  that  portion  of 
the  Almshouse  Tract  which  lies  to  the  west  of 
Dewey  Boulevard  as  delineated  on  the  Official 
Map  of  the  City  and  County.  The  position  of 
buildings  has  been  adapted  to  this  site,  which 
is  indicated  by  Ordinance  No.  919 — this  Ordin- 
ance referring  specifically  to  Resolutjion  No. 
551  of  the  Board  of  Supervisors,  in  which  the 
tract  is  described  by  meets  and  bounds.  *  *  *  * 

[Note — The  plans  of  the  proposed  struc- 
ture are  here  given  with  considerable  detail.] 

The  hospital  complete  and  ready  for  occu- 
pancy, all  buildings  to  be  of  class  B  type  of  con- 
struction, as  defined  by  Ordinance  No.  645  of 
the  Board  of  Supervisors,  is  estimated  to  cost 

$  1 ,000,000. 

Very  respectfully, 

C.  E.  Grunsky, 


Accompanied    by  ) 
Plans,  Sheets  ) 

Nos.  I  to  5.  ) 


City  Engineer. 


[Endorsed:] 

Clerk's    Office,    Board    of    Supervisors,    San 
Francisco. 

Filed  July  24,  1903. 

Chas.  W.  Fay,  Clerk. 
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EXHIBIT  NO.  12. 

San  Francisco,  Cal.,  June,  30,  1903. 
To  the  Honorable 

The  Board  of  Public  Works, 

Of  the  City  and  County  of  San  Francisco. 
Gentlemen : — 

In  compliance  with  your  instructions  and 
with  the  directions  of  Ordinance  No.  700  of  the 
Board  of  Superv^isors,  plans  and  estimates  of  the 
cost  of  the  construction  of  a  sewer  system  have 
been  made. 

The  necessities  for  a  sewerage  system  and  the 
general  principles  governing  the  design  of  the 
system  have  been  discussed  at  some  length  in  a 
report  submitted  to  the  Board  of  Supervisors 
by  me,  with  M.  Manson  and  C.  S.  Tilton  as  as- 
sociate engineers  in  1899.  The  scheme  now  sub- 
mitted conforms  to  the  recommendations  then 
made,  differing  from  it  only  in  matters  of  min- 
or importance,  in  the  amount  of  sewer  work 
recommended  for  immediate  construction  which 
has  been  increased,  and  in  the  cost  estimate  which 
has  had  to  be  revised  throughout  on  the  basis 
of  current  prices  of  material  and  current  wages. 

The  report  above  noted  which  bears  date  Oc- 
tober 2 1  St,  1899,  is  to  be  referred  to  for  addi- 
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tional  information  relating  to  the  required  sew- 
ers, the  reasons  for  selecting  certain  points  of 
outfall,  the  methods  of  determining  required 
capacity  and  the  subdivision  of  the  City  into 
sewer  districts. 

The  cost  estimate  of  the  work  now  recom- 
mended for  immediate  construction  is  in  excess 
of  previous  estimates,  for  the  reason  that  much 
more  work  is  recommended  and  because  there 
has  been  a  great  advance  in  the  price  of  labor 
and  materials  since  the  previous  estimates  were 
made. 

The  location  of  the  sewers  proposed  to  be  con- 
structed are  shown  on  Sheets  No.  i,  2,  3,  4,  5, 
6,  7,  8,  9,  10,  II,  12,  13  and  14,  entitled  "Plans 
for  a  Sewer  System  for  the  City  and  County  of 
San  Francisco,  Cal.,  prepared  by  C.  E. 
Grunsky,  City  Engineer,  under  direction  of  the 
Board  of  Public  Works,  as  per  provisions  of 
Ordinance  No.  700  of  the  Board  of  Supervisors, 
San  Francisco,  Cal.,  June  30th,  1903,"  sub- 
mitted herewith,  which  sheets  are  to  be  consid- 
ered a  part  of  this  report. 

All  pipe  sewers  are  to  be  of  vitrified,  salt- 
glazed,  iron  stone.  All  sewers  designated  as 
brick  sewer  less  than  four  feet  six  inches  in  dia- 
meter are  to  have  inverts  either  of  brick  or  of 
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concrete.  All  larger  sewers  are  planned  to  have 
concrete  inverts,  reinforced  v^here  necessary 
with  iron  rods  or  their  equivalent  and  supported 
on  insecure  ground  by  piling.  Although  the 
estimate  is  based  on  sewers  of  the  type  described, 
there  is  no  reason  why,  if  occasion  arises,  the 
material  should  not  be  either  brick  throughout 
or  concrete  throughout,  dimensions  and  shapes 
being  slightly  altered  to  suit  the  material  used. 

The  tabular  exhibit  in  this  report  indicates 
the  location  of  the  sewers  which  are  recom- 
mended for  immediate  construction  and  of  the 
old  sewers  which  while  remaining  in  service  as 
a  part  of  the  main  drainage  system,  require  more 
or  less  alteration  or  repair  work.  ^^  *  *  *  *  * 

[Note — Detailed  plans  and  methods  of  pro- 
posed construction  are  here  given.] 

ESTIMATE  OF  COST. 

The  sewers  and  works  recommended  for  im- 
mediate construction  and  as  described  in  this 
report,  together  with  the  work  necessary  to 
make  efficient  such  of  the  existing  sewers  as 
have  been  incorporated  into  this  system  as 
mains  or  sub-mains  of  local  districts,  are  cov- 
ered by  the  following  estimate  of  cost:  (This 
does  not  include  sewers  designated  in  the  table 
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as  "Not  recommended  for  immediate  construc- 
tion.") 

North  Point  main  sewer,  from  Islais 
Creek  to  i8th  street,  including 
4,160  ft.  of  tunnel,   $    210,118 

North  Point  main  sewer,  from  18th 
street  to  outfall  at  North  Point, 
including  tunnel  1,380  ft.  long, 
a  screen  house  and  two  60-inch 
outfall  pipes,    830,188 

North  Point  main  relief  outlets  and 
special  structures,  manholes, 
flushing  gates  and  connections 
with  old  sewers,   50^352 

Channel  street  storm-water  extension 
to  7th  street;  15th  street,  storm- 
water  sewer  from  North  Point 
main  to  Channel  street;  nth 
street,  storm-water  sewer  from 
North  Point  main  to  Channel 
street,    573,753 

North  Point  District  sub-mains  and 
intercepting  sewers  as  recommend- 
ed for  construction  in  the  sub- 
districts  tributary  to  the  North 
Point  main  by  gravity  flow, 1,280,631 
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North  Point  District  manholes,  relief 
outlets,  repairing  old  sewers,  cut- 
outs and  special  structures  in  the 
sub-districts  tributary  to  the 
North  Point  main  by  gravity 
flow,  205,878 

Lower  Islais  Creek  District  sewers  as 

recommended  for  construction,  .  .        96,050 

Lower  Islais  Creek  District  man- 
holes, repairing  old  sewers,  cut- 
outs and  special  structures,  5j86i 

Lower  Islais  Creek  District  pump- 
ing station,  including  4,700  ft. 
18-inch  cast-iron  pipe^  but  not  in- 
cluding real  estate,   81,250 

Mission  Flats  District  sewers  as 
recommended  for  construction, 
not  including  the  storm-water 
sewers,   656,605 

Mission  Flats  District  manholes  and 

connections  with  house  drains,  .  .  .       108,378 

Mission  Flats  District  storm-water 
sewers,  including  the  sewers  on 
5th,  6th  and  7th  streets  below 
Howard,  and  repairs  to  and  re- 
constructions of  old  sewers,   386,007 
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Mission  Flats  District  pumping  sta- 
tion, including  4,100  ft.  of  18- 
inch  cast-iron  pipe,  not  including 
real  estate,   93^750 

Yerba  Buena  District  sewers  as  rec- 
ommended for  construction,  not 
including  storm-water  sewers,    .  .       249,023 

Yerba  Buena  District  sewers,  man- 
holes and  connections  with  house 
drains,   34>835 

Yerba  Buena  District  pumping  sta- 
tion, including  2,100  ft.  of  16-inch 
cast-iron  pipe  not  including  real 
estate,       81,250 

Yerba  Buena  District  storm-water 
sewers,  including  manholes,  re- 
pairing old  sewers,  cut-outs,  etc.,.       122,796 

Hunter's  Point  main  sewer  from 
Boylston  street  to  near  H  street 
south  as  recommended  for  con- 
struction,       287,292 

Hunter's  Point  District  sub-mains 
and  intercepters  as  recommended 
for  construction,  not  including 
Bay  View  District  sewers, 205,294 

Hunter's    Point    District    manholes. 
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relief  outlets  and  two  outfall  pipes, 
not  including  manholes,  etc.,  on 
the  Bay  View  District  sewers,  .  .  .         ii)i93 

Bay  View  District  sewers  for  sewage 
proper  as  recommended  for  con- 
struction, including  manholes,  etc.        20,963 

Bay  View  District  pumping  station, 
two  receivers,  including  1,650  ft. 
of  8-inch  cast-iron  pipe  not  in- 
cluding real  estate, 51^875 

Bay  View  District  storm-water  sewers 

including  manholes, 1 16,695 

Harbor  View  District  sewers  as  rec- 
ommended for  construction,  in- 
cluding 36-inch  outfall  pipe  and 
screen  chamber,  manholes,  cut- 
outs, repairing  old  sewers,  etc.,  .  .       293,974 

Richmond  District  and  Upper  Sun- 
set District  sewers  as  recommend- 
ed for  construction,  including  the 
sewers  for  sewage  of  Upper  Sun- 
set District,  and  a  16-inch  cast- 
iron  pipe  across  Golden  Gate 
Park;  also  including  manholes 
and  the  repair  of  the  outfall  pipe 
of  the  Richmond  main,  but  not  in- 
cluding storm-water  sewers, 109,568 
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West  Richmond  District,  Lower  Sun- 
set District  and  Ocean  View  Dis- 
trict sewers  for  sewage  proper  as 
recommended  for  construction,  in- 
cluding manholes,  trestles,  cast- 
iron  pipe,  etc.,  228,593 

West  Richmond  pumping  station, 
two  receivers,  including  6,650  ft. 
of  8-inch  cast-iron  pipe,  not  in- 
cluding real  estate,   53?  125 

Upper  Sunset  District  and  Lower 
Sunset  District  storm-water  sew- 
ers as  recommended  for  immedi- 
ate construction,  including  man- 
holes, outfall  structure,  connec- 
tion with  the  West  Richmond 
main,  etc.,  330^339 

Total, $6,775,635 

iVdd  for  engineering,  contingent  and 

incidental  expenses, 339>365 

Total  cost  of  work  recommend 

ed,   $7,115,000 

Real   Estate,    rights-of-way,    opening 

of  new  streets  and  grade  changes,.       135,000 

Grand  Total,   $7,250,000 
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Thisreportis  accompanied  by  plans  on  Sheets 
Nos.  I,  2,  3,  4,  5,  6,  7,  8,  9,  10,  11,  12,  13,  and 
14,  entitled  "Plans  for  a  Sewer  System  for  the 
City  and  County  of  San  Francisco,  prepared  by 
C.  E.  Grunsky,  City  Engineer,  under  the  di- 
rection of  the  Board  of  Public  Works  as  per 
provisions  of  Ordinance  No.  700  of  the  Board 
of  Supervisors,  San  Francisco,  Cal.,  June  30th, 

1903." 

Very  respectfully, 

C.  E.  GruXSKY, 
City  Engineer. 
[Endorsed:] 

Clerk's    Office,    Board    of    Supervisors,    San 
Francisco. 

Filed  July  24,  1903. 

Chas.  W.  Fay,  Clerk. 

EXHIBIT  NO.  13. 

San  Francisco,  Cal.,  July  24th,  1903. 
To  the  Honorable 

The  Board  of  Public  Works 

Of  the  City  and  County  of  San  Francisco. 
Gentlemen: — 

In  compliance  with  the  provisions  of  Or- 
dinance No.  920  of  the  Board  of  Supervisors, 
and  agreeably  to  your  directions,  plans  and  cost 
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estimates  have  been  made  of  the  construction  of 
school  buildings  and  of  the  acquisition  of  lands 
to  be  used  for  school  purposes  as  hereinafter  set 
forth : 

The  estimated  cost  of  acquiring  specific  tracts 
of  lands  is  based  on  appraisement  of  present 
value  with  an  allowance  for  increase  of  value 
in  the  time  that  will  elapse  before  the  City  will 
be  ready  to  make  the  purchases.  It  is  to  be  un- 
derstood that  this  estimate  of  cost  is  intended  to 
be  sufficient  to  acquire  any  other  similarly  sit- 
uated tracts,  should  those  directed  to  be  ap- 
praised by  Ordinance  be,  for  any  reason,  found 
to  be  not  available  at  the  time  when  needed. 

The  project  numbers  hereinafter  used  cor- 
respond with  the  sub-division  of  section  No.  3 
of  the  above  mentioned  Ordinance  No.  920. 

Projects  Nos.  5,  //,  20  and  JO:  Eight  room 
brick  buildings.  Plans  for  these  school  build- 
ings are  shown  on  Sheets  Nos.  i,  2,  3,  and  4,  en- 
titled ''Plans  for  Brick  School  Houses  as  per 
Projects  Nos.  5,  17,  20  and  30  of  Section  3  of 
Ordinance  No.  920  of  the  Board  of  Supervisors, 
prepared  by  C.  E.  Grunsky,  City  Engineer,  un- 
der the  direction  of  the  Board  of  Public  Works, 
San  Francisco,  California,  July  24,  1903."  *  * 
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[Note — Herein  is  given  detailed  plans  and 
estimates  of  costs  of  construction  and  purchase 
of  lands  the  total  cost  of  which  is  given  as  fol- 
lows: For  purchase  of  Real  Estate  $564,000; 
for  construction  of  buildings,  $3,031,000;  total 
$3,995,000.  This  part  of  the  report  covers  thir- 
ty-seven pages  of  typewritten  matter.] 

Very  respectfully, 

C.  E.  Grunsky, 
City  Engineer. 

[Endorsed:] 

Clerk's  Office,  Board  of  Supervisors,  San 
Francisco. 

Filed  July  24,  1903. 

Chas.  W.  Fay,  Clerk. 

EXHIBIT  NO.  14. 

San  Francisco,  Cal.,  June  30th,  1903. 

To  the  Honorable 

The  Board  of  Public  Works 

Of  the  City  and  County  of  San  Francisco. 

Gentlemen : — 

Under  your  direction  and  in  compliance  with 
the  provisions  of  Ordinance  No.  702  of  the 
Board  of   Supervisors,   plans   and  estimates  of 
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cost  of  repairing  and  improving  the  accepted 
streets  of  this  City  and  County  have  been  made. 

The  cobble  stone  pavements  in  the  business 
section  of  the  City  are,  where  gradients  will  per- 
mit, to  be  replaced  by  basalt  block  pavements  or 
by  asphalt  or  bituminous  rock  pavements. 

Where,  as  in  the  case  of  the  easterly  end  of 
Market  street  and  the  streets  terminating  in  this 
section  of  Market  street  there  has  been  consid- 
erable sinking  below  official  street  grade,  it  is 
proposed  to  raise  the  streets  to  their  proper  posi- 
tion and  to  put  all  new  work  at  official  grade. 

Basalt  block  pavements  that  are  worn  out  are 
to  be  reconstructed.  In  many  cases  w^here  street 
traffic  is  heavy  the  basalt  blocks  will  be  placed 
on  a  foundation  of  concrete,  so  far  as  serviceable, 
old  blocks  are  to  be  used  in  the  w^ork  of  repav- 
ing,  being  redressed  to  the  smaller  sizes  now  in 
general  use. 

On  some  of  the  streets  paved  with  bitumin- 
ous rock  the  wearing  surface  has  served  its  time 
and  is  to  be  replaced  with  fresh  material. 

Some  bituminous  rock  laid  on  a  macadam 
foundation  is  to  be  replaced  by  bituminous  rock 
or  asphalt  on   a  concrete  foundation.  *  *  *  * 
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[Note — Here  is  given  detailed  plans  for  im- 
proving and  repairing  streets  and  the  names  and 
portions  of  accepted  streets  to  be  repaired.] 

The  repair  and  improvement  of  the  accepted 
streets  as  hereinabove  set  forth  is  estimated  to 
cost: 

Basalt  Block  pavement  on  concrete,  .$    537,000 
Basalt  Block  pavement  on  Sand, 139,000 

Bituminous  Rock  or  Asphalt  pave- 
ment on  concrete, 900,000 

Bituminous  Rock  or  Asphalt  pave- 
ment wih  14-foot  basalt  block 
strip, 8,000 

Bituminous  Rock  or  Asphalt  pave- 
ment,            37,000 

Total  estimated  cost, $1,621,000 

Very  respectfully, 

(signed)  C.  E.  Grunsky, 

City  Engineer. 

[Endorsed:] 

Clerk's    Office,    Board    of    Supervisors,    San 

Francisco. 

Filed  July  24,  1903. 

Chas.  W.  Fay,  Clerk. 
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EXHIBIT  NO.  15. 

San  Francisco,  Cal.,  June  30th,  1903. 
To  the  Honorable 

The  Board  of  Public  Works 

Of  the  City  and  County  of  San  Francisco. 
Gentlemen : — 

There  have  been  prepared  under  your  in- 
structions, as  directed  by  Ordinance  No.  710 
of  the  Board  of  Supervisors,  plans  of  a  County 
Jail  and  additions  to  the  Hall  of  Justice,  and  an 
estimate  of  the  cost  of  this  improvement  and  of 
the  cost  of  the  lands  required  for  these  structures 
has  been  made. 

[Note — Here  is  given  detailed  plans  of 
buildings  to  be  constructed  and  description  of 
lands  to  be  acquired.  Estimate  of  cost  are  giv- 
en as  follows :  For  purchase  of  real  estate, 
$272,000;  for  construction  of  buildings, 
$525,000;  total  $797,000.] 

Very  respectfully, 

C.  E.  Grunsky, 

City  Engineer. 
[Endorsed:] 

Clerk's    Office,    Board    of    Supervisors,    San 

Francisco. 

Filed  July  24,  1903. 

Chas.  W.  Fay,  Clerk. 
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EXHIBIT  NO.  i6. 

San  Francisco,  Cal.,  June  30,  1904. 

To  the  Honorable 

The  Board  of  Public  Works 

Of  the  City  and  County  of  San  Francisco. 

Gentlemen : — 

Ordinance  No.  793  of  the  Board  of  Supervis- 
ors directs  your  Board  to  procure  through  the 
City  Engineer  plans  and  estimates  of  the  cost 
of  the  construction  by  the  City  and  County  of 
a  "Public  Library  and  Reading  Rooms,"  and  to 
file  an  appraisement  of  the  lands  required  for 
library  purposes. 

The  plans  of  the  Library  building  have  been 
prepared  in  compliance  with  your  instruction 
and  the  cost  of  acquiring  the  library  site  has 
been  estimated. 

As  directed  by  the  Ordinance  the  cost  estim- 
ates are  based  upon  the  assumption  that  the  li- 
brary be  located  upon  the  block  of  land  bounded 
by  Van  Ness  Avenue,  Fulton,  Grove  and  Polk 
streets,  but  they  are  equally  applicable  for  the 
building  upon  any  other  site  of  sufficient  area 
conveniently  located. 

The  library  is  planned  for  construction  of 
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granite  with  interior  finished  in  marble.  It  is 
to  face  Van  Ness  Avenue.  It  will  be  a  two- 
story  structure  with  a  basement,  and  with  a  mez- 
zanine floor  in  the  central  portion  of  the  build- 
ing. 

Six  massive  columns  surmounted  by  a  pedi- 
ment will  give  expression  to  the  entrance  as  a 
grand  central  feature  of  the  building.  The  first 
floor  will  be  reached  by  a  broad  flight  of  steps 
in  front  of  the  central  columns,  also  by  steps 
leading  to  two  side  entrances  opening  toward 
Grove  and  toward  Fulton  streets. 

The  style  of  architecture  is  to  be  classic ;  large 
Corinthian  columns,  40  feet  high,  will  be  placed 
entirely  around  the  building. 

In  the  center  of  the  building  will  be  a  rotunda 
fifty  feet  in  diameter,  with  twelve  marble  col- 
umns, surmounted  by  a  glass  dome. 

Space  for  the  book  stacks  will  be  ample  and 
conveniently  located  in  the  rear  central  portion 
of  the  structure.  These  book  stacks  are  to  be  of 
the  most  modern  type  entirely  of  metal  with 
glass  floors,  accessible  at  several  points  from 
each  story  of  the  building. 

The  basement  will  afiford  room  for  a  news- 
paper reading  room  in  the  northwesterly  cor- 
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ner,  a  work  room  in  the  northeasterly  corner, 
a  central  large  hallway  with  space  for  bicycles, 
small  store-rooms,  rooms  for  receiving  and  cat- 
aloguing books,  a  sub-station  room  and  a  lunch- 
room, besides  lavatories  for  the  public  and  em- 
ployees. 

On  the  first  floor  will  be  the  central  delivery 
hall  with  delivery  desk  facing  the  entrance.  The 
northerly  wing  of  the  building  is  to  be  used  as 
a  reading  room,  the  southerly  wmg  as  a  child- 
ren's room  and  for  book  shelves  of  free  access 
to  the  public.  Upon  one  side  of  the  entrance  on 
this  floor  w^U  be  the  librarian's,  on  the  other  the 
Secretary's  office.  Space  is  provided  for  a 
check-room. 

The  mezzaine  floor,  wdth  large  open  space 
around  the  circular  light  well  and  with  ample 
w^all  space  will  serve  for  exhibits.  On  this 
floor,  corresponding  in  position  to  the  rooms  set 
apart  for  the  Librarian  and  Secretary  on  the 
first  floor,  wall  be  two  rooms,  one  of  which  is  for 
the  Trustees. 

On  the  second  floor  toward  the  front  and  sim- 
ilarly located  upon  either  side  of  the  stairway, 
will  be  two  rooms  for  special  reference.  The 
northerly  wing  of  the  building  on  this  floor  is 
to  be  used  for  bound  newspapers  and  periodic- 
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als;  the  southerly  wing  will  be  a  lecture  hall, 
with  seating  capacity  of  i  coo.  The  central  wing 
in  the  rear  of  the  building  may  serve  for  un- 
bound periodicals,  a  Committee- room  and  ad- 
ditional book  stacks. 

Cost  of  construction  of  this  building 
complete  and  ready  for  occupancy 
and  use  is  estimated  at, $1,000,000 

Lands  to  be  acquired  as  specified  in 
Ordinance  No.  793  and  described 
as  follows : — 

All  that  land  vested  in  private  own- 
ership, embraced  in  Western  Ad- 
dition Block  No.  67,  bounded  by 

Polk  street  on  the  east,  Fulton  street 
on  the  north,  Van  Ness  avenue  on 
the  west  and  Grove  street  on  the 
south,  in  the  City  and  County  of 
San  Francisco,  or  a  parcel  or  lot 
of  land  size  and  like  value  and 
in  the  immediate  neighborhood  of 
said  block  or  parcel  of  land  here- 
inbefore described. 

Cost  of  the  acquisition  of  these  lands 
i,s  estimated  at,  and  these  lands 
are  appraised  at, .      647,000 


Total, $1,647,000 
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The  plans  ot  this  building  are  submitted  here- 
with on  Sheets  Nos.  i,  2,  3,  4  and  5,  entitled 
"Plans  for  a  Building  to  be  used  as  a  Public 
Library  and  Reading  Rooms,  prepared  by  C. 
E.  Grunsky,  City  Engineer,  under  direction  of 
the  Board  of  Public  Works,  as  per  provisions 
of  Ordinance  No.  793  of  the  Board  of  Super- 
visors, June  30th,  1903." 

Very  respectfully, 

C.  E.  Grunsky, 

City  Engineer. 
[Endorsed:] 

Clerk's  Office,  Board  of  Supervisors,  San 
Francisco. 

Filed  July  24,  1903. 

Chas.  W.  Fay,  Clerk. 

EXHIBIT  NO.  17. 

San  Francisco,  Cal.,  June  30th,  1903. 

To  the  Honorable 

The  Board  of  Public  Works 

Of  the  City  and  County  of  San  Francisco. 

Gentlemen : — 

Ordinance  No.  703  of  the  Board  of  Supervis- 
ors directs  your  Board  to  procure  through  the 
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City  Engineer,  an  appraisment  of  lands 
required  for  public  parks  to  be  used  for  Child- 
ren's Playgrounds,  as  hereinafter  described. 

The  lands,  commencing  at  the  north  corner 
of  Bryant  and  Seventh  streets,  thence  running 
northeasterly  along  the  northwesterly  line  of 
Bryant  street  one  hundred  and  eighty-two  (182) 
feet  and  six  (6)  inches;  thence  at  right  angles 
northwesterly  and  parallel  with  Seventh  street 
two  hundred  and  seventy-five  (275)  feet;  thence 
at  right  angles  northwesterly  and  parallel  with 
Bryant  street  ninety-two  (92)  feet  and  six  (6) 
inches;  thence  at  right  angles  southeasterly  two 
hundred  and  seventy-five  (275)  feet  to  the 
northwesterly  line  of  Bryant  street;  thence 
northeasterly  along  the  northwesterly  line  of 
Bryant  street  three  hundred  and  fifty  (350)  feet 
to  the  west  corner  of  Bryant  and  Harriet  streets; 
thence  northwesterly  along  the  southwesterly 
line  of  Harriet  street  five  hundred  and  fifty 
(550)  feet  to  the  south  corner  of  Harrison  and 
Harriet  streets;  thence  southwesterly  along  the 
southeasterly  line  of  Harrison  street  six  hun- 
dred and  twenty- five  (625)  feet  to  the  east  cor- 
ner of  Harrison  and  Seventh  streets,  and  thence 
southeasterly  along  the  northeasterly  line  of 
Seventh  street  five  hundred  and  fifty  (550)  feet 
to    the    north    corner    of    Bryant    and    Seventh 
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streets  and  point  of  commencement,  being 
portion  of  one  hundred-vara  Block  No.  397  or 
a  parcel  or  parcels,  lot  or  lots  of  land  of  similar 
size  and  like  value  and  in  the  immediate  neigh- 
borhood of  these  lands. 

The   cost   of    acquiring   the   land   as 
above   described   is   estimated   at, 
•     and  these  lands  are  appraised  at,  .$    497^000 

Also,  the  lands  being  all  of  fifty-vara 
Block  No.  129,  bounded  by  Pow- 
ell, Stockton,  Filbert  and  Green- 
wich streets,  or  a  parcel  or  parcels, 
lot  or  lots  of  land  of  similar  size 
and  like  value  and  in  the  immedi- 
ate neighborhood  of  the  lands 
last  described. 

The  cost  of  acquiring  these  last  de- 
scribed lands  is  estimated  at,  and 
these  lands  are  appraised  at,  ....      244,000 

Total,   $741,000 

Plans  of  these  improvements  showing  the  lo- 
cation of  the  lands  to  be  acquired  are  submitted 
herewith  on  Sheets  Nos.  i  and  2,  entitled  "Plans 
for  Children's  Playgrounds,  prepared  by  C.  E. 
Grunsky,  City  Engineer,  under  the  direction  of 
the  Board  of  Public  Works,  as  per  provisions 
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of  Ordinance  No.  703  of  the  Board  of  Super- 
visors, San  Francisco,  Cal.,  June  30th,   1903." 

Very  respectfully, 

C.  E.  Grunsky, 

City  Engineer. 
[Endorsed:] 

Clerk's  Office,  Board  of  Supervisors,  San 
Francisco. 

Filed  July  24,  1903. 

Chas.  W.  Fay,  Clerk. 

EXHIBIT  NO.  18. 
San  Francisco,  June,  30th,  1903. 
To  the  Honorable 
The  Board  of  Public  Works 

Of  the  City  and  County  of  San  Francisco. 
Gentlemen : — 

As  directed  by  you,  under  provisions  of  Or- 
dinance No.  704,  I  have  made  an  estimate  of 
the  cost  of  acquiring  for  park  purposes  the  lands 
known  and  designated  as  the  official  map  of 
this  City  and  County  as  Outside  Land  Blocks 
Nos.  84,  169,  194,  271,  296,  368  and  393,  and 
Outside  Land  Block  I,  being  the  blocks  of  land 
between  Thirteenth  and  Fourteenth  Avenues  ex- 
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tending  northerly  from  Golden  Gate  Park  to  the 
Presidio,  exclusive  of  land  already  belonging 
to  the  City  and  County. 

The  cost  of  acquiring  these  lands 
is  estimated  at  and  these  lands  are 
appraised  at, $330)000 

There  are  herewith  submitted  plans  of  this 
improvement  on  a  sheet  entitled  "Plans  for  the 
Extension  of  Golden  Gate  Park  northerly  be- 
tween Thirteenth  and  Fourteenth  Avenues  so 
as  to  connect  with  the  Presidio  Military  Reser- 
vation, prepared  by  C.  E.  Grunsky,  City  En- 
gineer, under  direction  of  the  Board  of  Public 
Works,  as  per  provisions  of  Ordinance  No.  704 
of  the  Board  of  Supervisors,  San  Francisco, 
Cal.,  June  30th,  1903." 

Very  respectfully, 

C.  E.  Grunsky, 
City  Engineer. 

[Endorsed:] 

Clerk's    Office,    Board    of    Supervisors,    San 
Francisco. 

Filed  July  24,  1903. 

Chas.  W.  Fay,  Clerk. 
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EXHIBIT  NO.  19. 

San  Francisco,  June  30th,   1903. 

To  the  Honorable 

The  Board  of  Public  Works 

Of  the  City  and  County  of  San  Francisco. 

Gentlemen : — 

Ordinance  No.  705  of  the  Board  of  Super- 
visors, directs  your  Board  to  obtain  through  the 
City  Engineer  plans  and  estimates  of  the  cost 
of  acquiring  lands  for  a  public  park  in  that  por- 
tion of  the  City  and  County  known  as  Tele- 
graph Hill. 

The  acquisition  of  the  lands  described  in  said 
Ordinance  will  be  the  first  step  toward  the  pres- 
ervation and  permanent  improvement  of  Tele- 
graph Hill. 

The  lands  to  be  acquired  are  the  following: — 

The  50-vara  lots  Nos.  194,  199  and  212,  in 
the  block  bounded  by  Broadway,  Sansome,  Val- 
lejo  and  Montgomery  streets. 

The  50-vara  lots  Nos.  215  and  246,  and  the 
westerly  91  feet  8  inches  of  the  50-vara  lots  Nos. 
214  and  247  in  the  block  bounded  by  Vallejo, 
Sansome,  Green  and  Montgomery  streets. 
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The  50-vara  lots  Nos.  185  and  186,  and  the 
westerly  45  feet  10  inches  of  50-vara  lots  Nos. 
187  and  188  in  the  block  bounded  by  Green, 
Sansome,  Union  and  Montgomery  streets. 

The  50-vara  lots  Nos.  1483  and  1488,  and  the 
westerly  91  feet  8  inches  of  the  50-vara  lot  Nos. 
1484  and  1489  in  the  block  bounded  by  Union, 
Sansome,  Filbert  and  Montgomery  streets. 

The  50-vara  lots  Nos.  1470  and  1477,  and  the 
westerly  91  feet  8  inches  of  lots  Nos.  1471  and 
1478  in  the  block  bounded  by  Filbert,  Sansome, 
Greenwich  and  Montgomery  streets. 

All  of  that  portion  of  the  block  bounded  by 
Greenwich,  Sansome,  Lombard  and  Montgom- 
ery streets  lying  southwesterly  from  a  line  ex- 
tending from  a  point  on  the  easterly  line  of 
Montgomery  street,  175  feet  from  Greenwich 
street,  to  a  point  on  the  northerly  line  of  Green- 
wich street,  300  feet  easterly  from  Montgomery 
street. 

The  50-vara  lots  Nos.  1460  and  1476  in  the 
block  bounded  by  Filbert,  Montgomery,  Green- 
wich and  Kearney  streets. 

All  of  the  block  bounded  by  Greenwich, 
Montgomery,  Lombard  and  Kearny  streets. 
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All  of  that  portion  of  the  block  bounded  by 
Greenwich,  Kearny,  Lombard  and  Dupont 
streets  lying  to  the  easterly  of  Telegraph  place 
and  Good  Children  street. 

The  50-vara  lots  Nos.  1445  and  1449  and  all 
of  50-vara  lots  Nos.  1446  and  1450  lying  west 
of  Winthrop  street  in  the  block  bounded  by 
Lombard,  Montgomery,  Chestnut  and  Kearny 
streets.    . 

The  50-vara  lot  No.  532  in  the  block  bounded 
by  Lombard,  Kearny,  Chestnut  and  Dupont 
streets. 

The  easterly  90  feet  of  50-vara  lot  No.  541  in 
the  block  bounded  by  Chestnut,  Kearny,  Fran- 
cisco and  Dupont  streets,  excepting  such  por- 
tions of  the  above  described  lots  and  tracts  as 
are  already  public  property. 

Cost  of  the  acquisition  of  these  lands 
has  been  estimated  at  and  these 
lands  are  appraised  at, $597,000 

Plans  of  this  improvement  showing  the  loca- 
tion of  the  lands  to  be  acquired  are  submitted 
herewith  on  a  sheet  entitled  "Plans  for  the  Tele- 
graph Hill  Park,  prepared  by  C.  E  Grunsky, 
City  Engineer,  under  direction  of  t^ie  Board  of 
Public  Works,  as  per  provisions  of  Ordinance 
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No.  705  of  the  Board  of  Supervisors,  San  Fran- 
cisco, Cal.,  June  30th,  1903." 

Very  respectfully, 

C.  E.  Grunsky, 

City  Engineer. 
[Endorsed:] 

Clerk's  Office,  Board  of  Supervisors,  San 
Francisco. 

Filed  July  24,  1903. 

Chas.  W.  Fay,  Clerk. 

EXHIBIT  NO.  20. 
San  Francisco  June  30th,  1903. 
To  the  Honorable 

The  Board  of  Public  Works 

Of  the  City  and  County  of  San  Francisco. 
Gendemen: — 

Ordinance  No.  708  of  the  Board  of  Supervis- 
ors directs  your  Board  to  procure  through  the 
City  Engineer  an  appraisement  of  lands  re- 
quired for  park  purposes  in  that  portion  of  the 
City  and  County  known  as  the  Mission.  . 

The  lands  to  be  acquired  for  this  purpose  are 
the  blocks  of  land  known  and  designated  upon 
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the  official  map  of  this  City  and  County  as  Mis- 
sion Blocks  Nos.  86  and  87. 

The  cost  of  acquiring  these  lands  has 
been  estimated  at  and  these  lands 
are  appraised  at, $293,000 

Plans  of  this  improvement  showing  the  loca- 
tion of  the  lands  to  be  acquired  are  submitted 
herewith  on  a  sheet  entitled  "Plans  for  a  public 
park  in  the  Mission,  prepared  by  C.  E.  Gruns- 
ky,  City  Engineer,  under  direction  of  the  Board 
of  Public  Works,  as  per  provisions  of  Ordinance 
No.  708  of  the  Board  of  Supervisors,  San  Fran- 
cisco, Cal.,  June  30th,  1903." 

Very  respectfully, 

C.  E.  Grunsky, 
City  Engineer. 

[Endorsed:] 

Clerk's  Office,  Board  of  Supervisors,  San 
Francisco. 

Filed  July  24,  1903. 

Chas.  W.  Fay,  Clerk. 
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EXHIBIT  No.  21. 

Resolution  3845. 

Whereas,  the  Board  of  Supervisors  has 
duly  considered  the  plans,  estimates  of  cost  and 
appraisements  of  the  following  buildings,  im- 
provements and  lands  proposed  to  be  acquired 
through  bond  issue  and  procured  through  the 
City  Engineer  and  filed  by  the  Board  of  Public 
Works  in  this  office  July  24,  1903,  to  wit: 

A  sewer  system,  as  directed  by  Ordinance  No. 
700. 

The  repair  and  improvement  of  accepted 
streets,  as  directed  by  Ordinance  No.  702. 

The  acquisition  of  lands  for  children's  play- 
grounds, as  directed  by  Ordinance  No.  703. 

The  acquisition  of  lands  for  the  extension  of 
Golden  Gate  Park  northerly  to  the  Presidio,  as 
directed  by  Ordinance  No.  704. 

The  acquisition  of  lands  for  a  Telegraph  Hill 
Park,  as  directed  by  Ordinance  No  705. 

The  acquisition  of  lands  for  a  park  to  be 
known  as  St.  Mary's  Square,  as  directed  by 
Ordinance  No.  707. 

The  acquisition  of  lands  for  a  park  in  the 
Mission,  as  directed  by  Ordinance  No.  708. 
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A  new  County  Jail  and  additions  to  the  Hall 
of  Justice,  and  the  acquisition  of  lands  therefor, 
as  directed  by  Ordinance  No.  710. 

The  acquisition  of  lands  for  a  Twin  Peaks 
Park,  as  directed  by  Ordinance  No.  792. 

A  Public  Library  and  Reading  Rooms,  and 
the  acquisition  of  lands  therefor,  as  directed  by 
Ordinance  No.  793. 

A  City  and  County  Hospital,  as  directed  by 
Ordinance  No.  919. 

New  schoolhouses,  improvements  to  existing 
schoolhouses,  and  the  acquisition  of  lands  for 
school  purposes,  as  directed  by  Ordinance  No. 
920. 

The  cost  of  these  works,  as  estimated  by  the 
City  Engineer,  is  as  follows: 

Sewer  system   $  7,250,000 

Repairing  and  improving  accepted 

streets    1,621,000 

Children's  playgrounds 741,000 

Extension  of  Golden  Gate  Park  ....  330,000 

Telegraph  Hill  Park 597,000 

St.  Mary's  Square 205,000 

Park  in  the  Mission 293,000 

County  Jail  and  additions  to  Hall  of 

Justice  697,000 
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Twin  Peaks  Park i59,ooo 

Library   1,647,000 

City  and  Country  Hospital 1,000,000 

New  schoolhouses,    3?595)Ooo 

Total   $18,135,000 

Now  therefore  be  it  resolved.  That  said  plans, 
estimates  of  cost  and  appraisements  be,  and  the 
same  are  hereby  approved  and  adopted,  as  sub- 
mitted and  filed. 

And  the  Clerk  is  hereby  directed  to  advertise 
this  Resolution  in  The  Evening  Post  News- 
paper. 

In  Board  of  Supervisors,  San  Francisco,  July 
27,  1903. 

Adopted  by  the  following  vote : 

Ayes — ^Supervisors  Alpers,  Bent,  Booth,  Box- 
ton,  Braunhart,  Comte,  Connor,  Curtis,  D'An- 
cona,  Eggers,  Loughery,  McClellan,  Payot, 
Rea. 

No — Supervisor  Wilson. 

Absent — Supervisors     Brandenstein,     Lynch, 

Walsh. 

Chas.  W.  Fay,  Clerk. 

Approved,  San  Francisco,  July  27,  1903. 

E.   E.   SCHMITZ, 

Mayor  and  ex-officio  President  of  the  Board  of 

Supervisors. 
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EXHIBIT  No.  22. 


Bill  No.  1109. 


Ordinance  No.  946. 


Calling  a  special  election  for  the  purpose  of 
submitting  to  the  electors  of  the  City  and  County 
propositions  to  incur  a  bonded  indebtedness  for 
the  construction  of  a  new  City  and  County  Hos- 
pital ;  the  construction  of  a  sewer  system ;  the 
construction  of  new  school  houses,  of  improve- 
ments to  existing  school  houses,  the  acquisition 
of  lands  for  erecting  thereon  new  school  houses, 
and  also  for  additional  lands  for  playgrounds 
for  established  schools;  the  repair  and  improve- 
ment of  accepted  streets;  the  construction  of  a 
new  County  Jail,  the  construction  of  additions  to 
the  Hall  of  Justice,  and  the  acquisition  of  lands 
for  the  construction  thereon  of  said  County  Jail 
and  additions  to  said  Hall  of  Justice;  the  con- 
struction of  a  building  to  be  used  as  a  "Public 
Library  and  Reading  Rooms,"  and  the  acquisi- 
tion of  land  for  the  construction  thereon  of  said 
building;  the  acquisition  of  lands  for  public 
parks  to  be  used  as  children's  playgrounds;  the 
acquisition  of  land  for  the  extension  of  Golden 
Gate  Park  northerly  to  the  Presidio  Military 
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Reservation;  the  acquisition  of  lands  for  an  ad- 
ditional public  park  in  that  portion  of  the  City 
and  County  known  as  "Telegraph  Hill" ; 
the  acquisition  of  lands  for  an  addi- 
tional public  park  in  that  portion  of  the  City  and 
County  known  as  the  "Twin  Peaks  Tract" ;  the 
acquisition  of  certain  lands  for  a  new  and  addi- 
tional park  or  square  to  be  known  as  "St.  Mary's 
Square";  the  acquisition  of  lands  for  an  addi- 
tional public  park  in  that  portion  of  the  City  and 
County  known  as  the  "Mission,"  the  cost  of 
which  buildings,  improvements  and  lands,  in 
addition  to  the  other  expenses  of  the  City  and 
County  will  exceed  the  income  and  revenue  pro- 
vided for  the  City  and  County  for  any  one  year. 

Be  it  ordained  by  the  People  of  the  City  and 
County  of  San  Francisco  as  follows: 

Section  i.  A  Special  Election,  in  and  for  the 
City  and  County  of  San  Francisco,  at  which 
shall  be  submitted  to  the  electors,  twelve  (12) 
certain  propositions,  hereinafter  designated,  the 
cost  of  each  of  which,  in  addition  to  the  other 
expenses  of  the  City  and  County,  will  exceed  the 
income  and  revenue  provided  for  the  City  and 
County  for  any  one  year,  and  to  incur  a  munici- 
pal bonded  indebtedness  therefor,  is  herebv 
ordered  and  called. 
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Section  2.  The  objects  and  purposes  for 
which  the  said  indebtedness  is  proposed  to  be 
incurred  is  the  construction  and  ascquisition  of 
the  following  municipal  buildings  and  improve- 
ments and  of  the  following  described  lands,  in 
accordance  wih  the  plans  and  estimates  of  cost 
and  the  appraisements  of  the  City  Engineer,  filed 
by  the  Board  of  Public  Works,  in  the  office  of 
the  Board  of  Supervisors,  July  24,  1903,  to  wit: 

HOSPITAL. 

The  construction  of  a  new  City  and  County 
Hospital  upon  a  site,  the  propertv  of  the  City 
and  County,  selected  in  accordance  with  Resolu- 
tion No.  551  of  the  Board  of  Supervisors,  "Pro- 
viding for  the  selection,  adoption  and  dedication 
of  the  proposed  new  City  and  County  Hospital 
Buildings,"  approved  June  27,  1900. 

The  estimated  cost  of  construction  of  said 
Hospital  is  the  sum  of  one  million  dollars 
($1,000,000.) 

The  necessity  for  the  construction  of  said 
building  is  that  the  present  City  and  County 
Hospital  is  old  and  dilapidated,  and  is  not  suited 
for  the  purpose  for  which  it  is  used,  and  for  the 
further  reason  that  humane  consideration  for  the 
sick  poor  and  the  moral  obligations  of  the  people 
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to  properly  care  for  them,  make  it  urgent  and 
necessary  that  no  further  delay  should  be  suf- 
fered in  the  establishment  of  a  substantial  and 
well-equipped  City  and  County  Hospital. 

SEWER   SYSTEM. 

The  construction  of  a  sewer  system  for  the 
City  and  County. 

The  estimated  cost  of  construction  of  said 
sewer  system  is  seven  million  two  hundred  and 
fifty  thousand  dollars  ($7,250,000). 

The  necessity  for  the  construction  of  said 
sewer  system  arises  from  the  fact  that  the  City 
and  County  has  no  sewer  system  extending 
throughout  its  limits,  and  the  sewers  now  in  use 
are  old  and  dilapidated,  and  a  fruitful  source  of 
much  inconvenience  and  disease,  and  are  inade- 
quate to  meet  the  needs  of  a  large  city,  rapidly 
increasing  in  population. 

SCHOOLS,  SITES  AND  PLAYGROUNDS. 

The  construction  of  new  school  houses,  of  im- 
provements to  existing  school  houses,  the  acquisi- 
tion of  lands  for  erecting  thereon  new  school 
houses,  and  also  for  additional  lands  for  play- 
grounds for  established  schools,  as  follows: 
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I. — NEW  SCHOOL. 


A  brick  building  of  twelve  (12)  class  rooms 
to  be  constructed  on  the  following  described  land 
to  be  acquired  by  the  City  and  County,  to  wit: 
Commencing  at  the  southwesterly  corner  of 
Fourteenth  and  Castro  streets;  thence  westerly 
along  the  southerly  line  of  Fourteenth  street  two 
hundred  (200)  feet;  thence  at  right  angles  south- 
erly Uvo  hundred  and  thirty  (230)  feet  to  the 
northerly  line  of  Henry  street,  and  thence  east- 
erly along  said  last  named  line  two  hundred 
(200)  feet  to  the  westerly  line  of  Castro  street; 
thence  northerly  along  said  last  named  line  two 
hundred  and  thirty  (230)  feet  to  the  point  of 
commencement,  being  portion  of  Mission  Block 
No.  121;  or  upon  a  parcel  or  lot  of  land  of 
similar  size  and  like  value  and  in  the  immediate 
neighborhood  of  said  lot  or  parcel  of  land  lastly 
described. 

The  estimated  cost  of  construction  of  said 
building  is  eighty-one  thousand  dollars  ($81,- 
000),  and  the  estimated  cost  of  said  land  to  be 
acquired  is  twenty-two  thousand  dollars  ($22,- 
000). 

2. — NEW  SCHOOL. 

A  brick  building  of  sixteen  (16)  class  rooms 
to  be  constructed  on  the  following  described  land 
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to  be  acquired  by  the  City  and  County,  to  wit: 
Commencing  at  the  northeast  corner  of  Carl  and 
Stanyan  streets,  running  thence  easterly  along 
the  northerly  line  of  Carl  street  two  hundred 
(200)  feet;  thence  at  right  angles  northerly  one 
hundred  and  thirty-seven  (137)  feet  and  six  (6) 
inches ;  thence  at  right  angles  westerly  two  hun- 
dred (200)  feet  to  the  easterly  line  of  Stanyan 
street;  thence  along  said  line  of  Stanyan  street 
one  hundred  and  thirty-seven  (137)  feet  and  six 
(6)  inches  to  the  point  of  commencement,  being 
a  portion  of  Western  Addition  Block  No.  696; 
or  upon  a  parcel  or  lot  of  land  of  similar  size 
and  like  value  and  in  the  immediate  neighbor- 
hood of  said  lot  or  parcel  of  land  lastly  de- 
scribed. 

The  estimated  cost  of  construction  of  said 
building  is  one  hundred  and  eight  thousand  dol- 
lars ($108,000)  and  the  estimated  cost  of  said 
land  to  be  acquired  is  twenty-seven  thousand  five 
hundred  dollars  ($27,500). 

3. — SHERIDy\N  PRIMARY  SCHOOL. 

A  frame  building  of  twelve  (12)  class  rooms 
to  be  constructed  on  the  present  site,  the  property 
of  the  City  and  County,  described  as  follows: 
Commencing  at  a  point  on  the  north  side  of 
Minerva  street  two  hundred    (200)    feet  west 
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from  the  northwest  corner  of  Plymouth  and 
Minerva  streets;  thence  west  along  the  north 
line  of  Minerva  street  one  hundred  (lOo)  feet; 
thence  at  right  angles  north  one  hundred  and 
twenty- five  (125)  feet;  thence  at  right  angles 
east  one  hundred  (100)  feet;  thence  at  right 
angles  south  one  hundred  and  twenty-five  (125) 
feet  to  the  point  of  commencement,  being  one- 
half  of  lot  No.  7,  Block  S,  Railroad  Homestead 
Association. 

And  an  additional  lot  of  land  required  for 
said  school,  the  some  to  be  acquired  by  the  City 
and  County,  and  described  as  follows :  Com- 
mencing at  a  point  on  the  southerly  line  of  Mon- 
tana street,  distant  thereon  tsvo  hundred  (200) 
feet  westerly  from  the  westerly  line  of  Plymouth 
street;  running  thence  westerly  on  the  southerly 
line  of  Montana  street  two  hundred  (200)  feet; 
thence  at  right  angles  southerly  two  hundred  and 
fifty  (250)  feet  to  the  northerly  line  of  Minerva 
street;  thence  at  right  angles  easterly  along  said 
line  of  Minerva  street  one  hundred  (100)  feet; 
thence  at  right  angles  northerly  along  the  west- 
ern boundary  of  the  present  Sheridan  School 
lot  one  hundred  and  twenty-five  (125)  feet; 
thence  at  right  angles  easterly  along  the  northern 
boundary  of  said  school  lot  one  hundred  (100) 
feet,  and  thence  at  right  angles  northerly  one 
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hundred  and  twenty-five  (125)  feet  to  the  point 
of  commencement,  being  a  portion  of  Block  S, 
Railroad  Homestead  Association;  or  upon  a 
parcel  or  lot  of  land  of  similar  size  and  like 
value  and  in  the  immediate  neighborhood  of 
said  lot  or  parcel  of  land  lastly  described. 

The  estimated  cost  of  construction  of  said 
building  is  fifty-six  thousand  dollars  ($56,000), 
and  the  estimated  cost  of  land  to  be  acquired  is 
four  thousand  and  seven  hundred  dollars 
($4,700). 

4. — MARSHALL    PRIMARY    SCHOOL. 

A  brick  building  of  sixteen  (16)  class  rooms 
to  be  constructed  on  the  following  described  land 
to  be  acquired  by  the  City  and  County,  to  wit: 
Commencing  at  the  southwesterly  corner  of 
Capp  and  Seventeenth  streets;  running  thence 
westerly  along  the  southerly  line  of  Seventeenth 
street  one  hundred  and  sixty- five  (165)  feet; 
thence  at  right  angles  southerly  one  hundred  and 
ten  (no)  feet;  thence  at  right  angles  easterly 
forty-two  (42)  feet  and  six  (6)  inches;  thence 
at  right  angles  southerly  seventy-five  (75)  feet; 
thence  at  right  angles  easterly  one  hundred  and 
twenty-two  (122)  feet  and  six  (6)  inches  to  the 
westerly  line  of  Capp  street,  and  thence  along 
said  westerly  line  of  Capp  street  one  hundred 
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and  eighty-five  (185)  feet  to  the  point  of  com- 
mencement, being  a  portion  of  Mission  Block 
No.  60;  or  upon  a  parcel  or  lot  of  land  of  similar 
size  and  like  value  and  in  the  immediate  neigh- 
borhood of  said  lot  or  parcel  of  land  lastly  de- 
scribed. 

The  estimated  cost  of  construction  of  said 
building  is  one  hundred  and  eight  thousand  dol- 
lars ($108,000),  and  the  estimated  cost  of  said 
land  to  be  acquired  is  thirty-eight  thousand  dol- 
lars ($38,000). 

5. — MADISON   PRIMARY   SCHOOL. 

A  brick  building  of  eight  (8)  class  rooms 
to  be  constructed  on  the  present  site,  the  property 
of  the  City  and  County,  described  as  follows: 
Commencing  on  the  south  line  of  Clay  street, 
one  hundred  and  thirty-seven  and  one-half 
(137I)  feet  west  from  Walnut  street;  thence 
west  on  Clay  street  one  hundred  and  thirty-seven 
and  one-half  (137-2)  feet  by  one  hundred  and 
thirty-seven  and  one-half  (137-2)  feet  in  depth, 
being  lot  No.  5  in  Western  Addition  Block 
No.  18. 

And  an  additional  lot  of  land  required  for 
said  school,  the  same  to  be  acquired  by  the  City 
and  County,  and  described  as  follows:    Com- 
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mencing  at  a  point  on  the  southerly  line  of  Clay 
street,  distant  thereon  one  hundred  and  twelve 
(112)  feet  six  (6)  inches  westerly  from  the  west- 
erly line  of  Walnut  street;  running  thence  west- 
erly thereon  twenty-five  (25)  feet;  thence  at 
right  angles  southerly  one  hundred  and  twenty- 
seven  (127)  feet  eight  and  one-quarter  (8^-) 
inches;  thence  at  right  angles  easterly  twenty- 
five  (25)  feet,  and  thence  at  right  angles  north- 
erly one  hundred  and  twenty-seven  (127)  feet 
eight  and  one-quarter  (8:^)  inches  to  the  point 
of  commencement,  being  a  portion  of  Western 
Addition  Block  No.  815;  or  upon  a  parcel  or 
lot  of  land  of  similar  size  and  like  value  in  the 
immediate  neighborhood  of  said  lot  or  parcel 
of  land  lastly  described. 

The  estimated  cost  of  construction  of  said 
building  is  fifty-four  thousand  dollars  ($54,000) . 
and  the  estimated  cost  of  said  land  to  be  acquired 
is  three  thousand  and  nine  hundred  dollars 
($3900). 

6. — NEW  SCHOOL  FOR  BAY  VIEW  DISTRICT. 

A  brick  building  of  eighteen  (18)  class  rooms 
to  be  constructed  on  the  following  described 
land  to  be  acquired  by  the  City  and  County,  to 
wit:  Commencing  at  the  northerly  corner  of  N 
street  South  and  Thirteenth  avenue  South;  run- 
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ning  thence  northeasterly  two  hundred  (200) 
feet  on  the  northwesterly  line  of  N  street  South ; 
thence  at  right  angles  northwesterly  three  hun- 
dred (300)  feet;  thence  at  right  angles  south- 
westerly two  hundred  (200)  feet  to  the  north- 
easterly line  of  Thirteenth  avenue  South,  and 
thence  at  right  angles  southeasterly  along  Thir- 
teenth avenue  South  three  hundred  (300)  feet 
to  the  point  of  commencement,  being  portion  of 
Block  No.  250,  O'Neill  and  Haley  Tract;  or 
upon  a  parcel  or  lot  of  land  of  similar  size  and 
like  value  in  the  immediate  neighborhood  of 
said  lot  or  parcel  of  land  lastly  described. 

The  estimated  cost  of  construction  of  said 
building  is  one  hundred  and  nineteen  thousand 
dollars  ($119,000),  and  the  estimated  cost  of 
said  land  to  be  acquired  is  thirteen  thousand  and 
eight  hundred  dollars   ($13,800). 

7. — SPRING   VALLEY    SCHOOL. 

A  brick  building  of  eighteen  (18)  classrooms 
to  be  constructed  on  the  present  site,  the  property 
of  the  City  and  County,  described  as  follows : 
Commencing  on  the  south  line  of  Broadway,  one 
hundred  and  thirty-seven  and  one-half  (137^) 
feet  west  from  Larkin  street;  thence  west  on 
Broadway,  one  hundred  and  thirty-seven  and 
one-half  (137^)  feet  by  one  hundred  and  thirty- 
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seven  and  one-half  (1370)  feet  in  depth,  being 
fifty-vara  lot  No.  5  in  Western  Addition  Block 
No.  21. 

And  an  additional  lot  of  land  required  for 
said  school  the  same  to  be  acquired  by  the  City 
and  County  and  described  as  follows:  Com- 
mencing at  the  southwesterly  corner  of  Broad- 
way and  Larkin  streets;  running  thence  westerly 
on  the  southerly  line  of  Broadway  street  one 
hundred  and  thirty-seven  (137)  feet  and  six  (6) 
inches;  thence  at  right  angles  southerly  one  hun- 
dred and  thirty-seven  (137)  feet  and  six  (6) 
inches;  then  at  right  angles  easterly  one  hundred 
and  thirty-seven  (137)  feet  and  six  (6)  inches, 
and  thence  at  right  angles  northerly  one  hundred 
and  thirty-seven  (137)  feet  and  six  (6)  inches 
to  the  point  of  commencement,  being  a  portion 
of  Western  Addition  Block  No.  21  ;  or  upon  a 
parcel  or  lot  of  land  of  similar  size  and  like 
value  in  the  immediate  neighborhood  of  said  lot 
or  parcel  of  land  lastly  described. 

The  estimated  cost  of  construction  of  said 
building  is  one  hundred  and  nineteen  thousand 
dollars  ($119,000),  and  the  estimated  cost  of 
said  land  to  be  acquired  is  twxnty-four  thousand 
and  seven  hundred  dollars  ($24,700). 
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8. — SOUTH    END   PRIMARY  SCHOOL. 

A  brick  building  of  twelve  (12)  class  rooms 
to  be  constructed  on  the  following  described  land 
to  be  acquired  by  the  City  and  County,  to  wit: 
Commencing  at  the  northwesterly  corner  of 
Bacon  and  Girard  streets;  thence  westerly  along 
the  northerly  line  of  Bacon  street  two  hundred 
and  forty  (240)  feet;  thence  at  right  angles 
northerly  two  hundred  (200)  feet;  thence  at 
right  angles  easterly  two  hundred  and  forty 
(240)  feet  to  the  westerly  line  of  Girard  street; 
thence  southerly  along  the  westerly  line  of 
Girard  street  two  hundred  (200)  feet  to  the 
point  of  commencement,  being  a  portion  of 
Block  No.  12  of  University  Mound  '  Survey 
Homestead;  or  upon  a  parcel  or  lot  of  land 
of  similar  size  and  like  value  in  the  immediate 
neighborhood  of  said  lot  or  parcel  of  land  lastly 
described. 

The  estimated  cost  of  construction  of  said 
building  is  eighty-one  thousand  dollars  ($81,- 
000),  and  the  estimated  cost  of  said  land  to  be 
acquired  is  eleven  thousand  dollars  ($11,000). 

9. — PARK  SCHOOL. 

A  brick  building  of  twelve  (12)  class  rootns 
to  be  constructed  on  land  belonging  to  the  City 
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and  County  and  described  as  follows:  Com- 
mencing at  a  point  on  the  westerly  line  of  Sixth 
avenue,  distant  thereon  two  hundred  and  twenty- 
five  (225)  feet  from  the  southerly  line  of  B 
street;  running  thence  southerly  along  said  line 
of  Sixth  avenue  one  hundred  and  fift^  (150) 
feet;  thence  at  right  angles  westerly  two  hundred 
and  forty  (240)  feet  to  the  easterly  line  of  Sev- 
enth avenue;  thence  northerly  along  said  line  of 
Seventh  avenue  one  hundred  and  fifty  (150) 
feet;  thence  at  right  angles  westerly  t\vo  hundred 
and  forty  (240)  feet  to  the  point  of  commence- 
ment, being  a  portion  of  Outside  Lands  Block 
No.  375. 

The  estimated  cost  of  construction  of  said 
building  is  eighty-one  thousand  dollars  ($81,- 
000). 

10. — RICHMOND  GRAMMAR  SCHOOL. 

A  brick  building  of  eighteen  (18)  class  rooms 
to  be  constructed  on  land  belonging  to  the  City 
and  County  and  described  as  follows :  Com- 
mencing at  a  point  on  the  westerly  line  of  Eigh- 
teenth avenue,  distant  thereon  tsvo  hundred  and 
twenty-five  (225)  feet  southerly  from  the  south- 
erly line  of  Point  Lobos  avenue;  running  thence 
southerly  on  said  line  of  Eighteenth  avenue  one 
hundred  and  fifty   (150)    feet;  thence  at  right 
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angle  westerly  two  hundred  and  forty  (240)  feet 
to  the  easterly  line  of  Nineteenth  avenue;  thence 
at  right  angles  northerly  along  said  line  of  Nine- 
teenth avenue  one  hundred  and  fifty  (150)  feet, 
and  thence  at  right  angles  easterly  two  hundred 
and  forty  (240)  feet  to  the  point  of  commence- 
ment, being  a  portion  of  Outside  Lands  Block 
No.  266. 

The  estimated  cost  of  construction  of  said 
building  is  one  hundred  and  nineteen  thousand 
dollars  ($119,000). 

1 1 . — GOLDEN  GATE  PRIMARY  SCHOOL. 

A  brick  building  of  twelve  (12)  class  rooms 
to  be  constructed  on  land  belonging  to  the  City 
and  County  and  described  as  follows :  Com- 
mencing at  a  point  on  the  northerly  line  of 
Golden  Gate  avenue  one  hundred  and  seventy- 
five  (175)  feet  westerly  from  the  northwest 
corner  of  Pierce  street  and  Golden  Gate  avenue; 
thence  westerly  one  hundred  (100)  feet;  thence 
at  right  angles  northerly  one  hundred  and  thirty- 
seven  and  one-half  (1370)  feet;  thence  at  right 
angles  easterly  one  hundred  (100)  feet;  thence 
at  right  angles  southerly  one  hundred  and  thirty- 
seven  and  one-half  (137^)  feet  to  the  point  of 
beginning,  being  a  portion  of  fif  ty-vara  lot  No  2, 
in  Western  Addition  Block  No.  433. 
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And  an  additional  lot  of  land  required  for 
said  school,  the  same  to  be  acquired  by  the  City 
and  County  and  described  as  follows :  Com- 
mencing at  a  point  on  the  northerly  line  of 
Golden  Gate  avenue,  distant  thereon  sixty-eight 
(68)  feet  and  nine  (9)  inches  westerly  from  the 
westerly  line  of  Pierce  street;  running  thence 
westerly  one  hundred  and  six  (106)  feet  and 
three  (3)  inches;  thence  at  right  angles  north 
erly  along  the  easterly  boundary  of  lot  belonging 
to  the  City  and  County  one  hundred  and  thirty- 
seven  (137)  feet  and  six  (6)  inches;  thence  at 
right  angles  easterly  one  hundred  and  six  (106) 
feet  and  three  (3)  inches,  and  thence  at  right 
angles  southerly  one  hundred  and  thirty-seven 
(137)  feet  and  six  (6)  inches  to  the  point  of 
commencement,  being  portion  of  Western  Addi- 
tion Block  No.  433 ;  or  upon  a  parcel  or  lot  of 
land  of  similar  size  and  like  value  and  in  the  im- 
mediate neighborhood  of  said  lot  or  parcej  of 
land  lastly  described. 

The  estimated  cost  of  construction  of  said 
building  is  eighty-one  thousand  dollars  ($81,- 
000),  and  the  estimated  cost  of  said  land  to  be 
acquired  is  twenty-two  thousand  and  seven  hun- 
dred dollars  ($22,700). 
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12. — JEAN   PARKER   GRAMMAR   SCHOOL. 

A  brick  building  of  eighteen  (i8)  class  rooms 
to  be  constructed  on  land  belonging  to  the  City 
and  County  and  described  as  follows:  Com- 
mencing at  a  point  on  the  northerly  line  of 
Broadway  street  distant  thereon  sixty-seven  (67) 
feet  and  nine  (9)  inches  westerly  from  the  north- 
west corner  of  Broadway  and  Powell  streets; 
thence  westerly  along  the  said  northerly  line  of 
Broadway  street  one  hundred  and  thirty-four 
(134)  feet  and  eleven  (11)  inches;  thence  at 
right  angles  northerly  one  hundred  and  thirty- 
seven  (137)  feet  and  six  (6)  inches;  thence  at 
right  angles  easterly  sixty-five  (65)  feet  and  two 
(2)  inches;  thence  at  right  angles  southerly 
forty-five  (45)  feet  and  ten  (10)  inches;  thence 
at  right  angles  easterly  sixty-nine  (69)  feet  and 
seven  (7)  inches,  and  thence  at  right  angles 
southerly  ninety-one  (91)  feet  and  eight  (8) 
inches  to  the  point  of  commencement,  being  a 
portion  of  Block  No    157,  fifty-vara  survey. 

And  additional  lots  of  land  required  for  said 
school,  the  same  to  be  acquired  by  the  City  and 
County,  and  described  as  follows:  Commencing 
at  a  point  on  the  northerly  line  of  Broadway 
street,  distant  thereon  two  hundred  and  two 
(202)   feet  and  eight  (8)   inches  westerly  from 


"5 


the  westerly  line  of  Powell  street;  running 
thence  westerly  on  said  line  of  Broadway  street 
thirty-eight  (38)  feet,  with  a  uniform  depth 
northerly  of  one  hundred  and  thirty-seven  (137) 
feet  and  six  (6)  inches;  or  upon  a  parcel  or  lot 
of  land  of  similar  size  and  like  value  in  the  im- 
mediate neighborhood  of  said  lot  or  parcel  of 
land  lastly  described. 

Also,  commencing  at  a  point  on  the  westerly 
line  of  Powell  street,  distant  thereon  ninety-one 
(91)  feet  and  eight  (8)  inches  northerly  from 
the  northerly  line  of  Broadway  street;  running 
thence  northerly  on  said  line  of  Powell  street 
forty-five  (45)  feet  and  ten  (10)  inches,  with  a 
uniform  depth  westerly  of  one  hundred  and 
thirty-seven  (137)  feet  and  six  (6)  inches,  being 
portions  of  Block  157,  fifty-vara  survey;  or  upon 
a  parcel  or  lot  of  land  of  similar  size  and  like 
value  in  the  immediate  neighborhood  of  said 
lot  or  parcel  of  land  lastly  described. 

The  estimated  cost  of  construction  of  said 
building  is  one  hundred  and  nineteen  thousand 
dollars  ($119,000),  and  the  estimated  cost  of 
said  land  to  be  acquired  is  thirty-one  thousand 
and  three  hundred  dollars   ($31,300). 
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13. — GARFIELD   SCHOOL. 

A  brick  building  of  sixteen  (16)  class  rooms 
to  be  constructed  on  land  belonging  to  the  City 
and  County,  and  described  as  follows:  Com- 
mencing on  the  north  line  of  Union  street,  one 
hundred  and  thirty-seven  and  one  half  (137^) 
feet  west  of  Montgomery  street,  and  thence  west 
on  Union  street  one  hundred  and  thirty-seven 
and  one-half  (i27i)  f^^t  by  one  hundred  and 
thirty-seven  and  one-half  (i37i)  feet  in  depth, 
being  a  portion  of  Block  No.  62,  fifty-vara  sur- 
vey. 

And  additional  lots  of  land  required  for  said 
school,  the  same  to  be  acquired  by  the  City  and 
County,  and  described  as  follows :  Commencing 
at  the  northwest  corner  of  Union  and  Mont- 
gomery streets,  running  thence  westerly  along 
the  northerly  line  of  Union  street  one  hundred 
and  thirty-seven  (137)  feet  and  six  (6)  inches; 
thence  at  right  angles  northerly  eighty-eight 
(88)  feet  and  nine  (9)  inches  to  the  southerly 
line  of  School  alley;  thence  at  right  angles  east- 
erly along  said  line  of  School  alley  one  hundred 
and  thirty-seven  (137)  feet  and  six  (6)  inches  to 
the  westerly  line  of  Montgomery  street;  thence 
along  said  line  of  Montgomery  street  eighty- 
eight  (88)  feet  and  nine  (9)  inches;  or  upon  a 
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parcel  or  lot  of  land  of  similar  size  and  like 
value  in  the  immediate  neighborhood  of  said  lot 
or  parcel  of  land  lastly  described. 

Also  commencing  at  the  northwest  corner  of 
Montgomery  street  and  School  alley,  running 
thence  westerly  along  School  alley  one  hundred 
and  thirty-seven  (137)  feet  and  six  (6)  inches; 
thence  at  right  angles  northerly  forty  (40)  feet 
to  the  southerly  line  of  Alta  street;  thence  east- 
erly along  said  line  of  Alta  street  one  hundred 
and  thirty-seven  (137)  feet  and  six  (6)  inches  to 
the  westerly  line  of  Montgomery  street;  thence 
at  right  angles  southerly  along  said  line  of  Mont- 
gomery street  forty  (40)  feet  to  the  point  of 
commencement,  being  portions  of  Block  No.  62, 
fifty-vara  survey;  or  upon  a  parcel  or  lot  of  land 
of  similar  size  and  like  value  in  the  immediate 
neighborhood  of  said  lot  or  parcel  of  land  lastly 
described. 

The  estimated  cost  of  construction  of  said 
building  is  one  hundred  and  eight  thousand  dol- 
lars ($108,000),  and  the  estimated  cost  of  said 
land  to  be  acquired  is  twenty-six  thousand  and 
seven  hundred  dollars  ($26,700). 

14. — NEW   SCHOOL. 
A  brick  building  of  twelve  (12)  class  rooms 
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to  be  constructed  on  land  belonging  to  the  City 
and  County,  and  described  as  follows:  Com- 
mencing at  a  point  on  the  westerly  line  of  York 
street,  distant  thereon  one  hundred  and  eighty- 
five  (185)  feet  northerly  from  the  northerly  line 
of  Twenty-third  street;  running  thence  north- 
erly on  said  line  of  York  street  one  hundred  and 
fifty  (150)  feet;  thence  at  right  angles  westerly 
two  hundred  (200)  feet  to  Bryant  street;  thence 
at  right  angles  southerly  along  Bryant  street  one 
hundred  and  fifty  (150)  feet;  and  thence  at  right 
angles  easterly  two  hundred  (200)  feet  to  the 
point  of  commencement,  being  a  porton  of  Mis- 
sion Block  No.  147. 

The  estimated  cost  of  construction  of  said 
building  is  eighty-one  thousand  dollars  ($81,- 
000). 

15. — WINFIELD  SCOTT  SCHOOL. 

A  frame  building  of  eight  (8)  class  rooms  to 
be  constructed  on  the  present  site  belonging  to 
the  City  and  County  and  decribed  as  follows : 
Commencing  at  a  point  on  the  northerly  line 
of  Lombard  street,  distant  thereon  one  hundred 
and  thirty-seven  (137)  feet  and  six  (6)  inches 
westerly  from  the  westerly  line  of  Broderick 
street,  running  thence  westerly  on  said  line  of 
Lombard  street  one  hundred   and  thirty-seven 
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(137)  feet  ^i^d  six  (6)  inches;  thence  at  right 
angles  northerly  one  hundred  and  thirty-seven 
(137)  feet  and  six  (6)  inches;  thence  at  right 
angles  easterly  one  hundred  and  thirty-seven 
(137)  feet  and  six  (6)  inches  to  the  point  of 
commencement,  being  a  portion  of  Western  Ad- 
dition Block  No.  553. 

The  estimated  cost  of  constructiion  of  said 
building  is  thirty-nine  thousand  dollars  ($39,- 
000). 

16. — NEW  SCHOOL. 

A  frame  building  of  ten  (10)  class  rooms  to 
be  constructed  on  the  following  described  land 
to  be  acquired  by  the  City  and  County,  to  wit: 
Commencing  at  a  point  on  the  easterly  line  of 
Lippard  avenue,  distant  thereon  two  hundred 
and  fifty  (250)  feet  southerly  from  the  southerly 
line  of  Berkshire  street;  running  thence  south- 
erly thereon  one  hundred  and  fifty  ( i  ^o)  feet  to 
the  northerly  boundary  line  of  the  Sunnyside 
Tract;  thence  at  right  angles  westerly  along  said 
boundary  line  fifty  (50)  feet  to  the  westerly  line 
of  Lippard  avenue ;  thence  southerly  eighty  (80) 
feet,  more  or  less,  to  the  northerly  line  of  Joost 
avenue  and  at  right  angles  thereto;  thence  east- 
erly along  said  northerly  line  of  Joost  avenue 
three  hundred  and  twenty  (320)   feet,  more  or 
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less,  to  the  said  northern  boundary  of  the  Sunny- 
side  Tract;  thence  westerly  on  said  boundary 
line  seventy-five  (75)  feet,  more  or  less,  to  the 
western  line  of  Fulton  avenue;  thence  at  right 
angles  northerly  along  said  line  of  Fulton 
avenue  one  hundred  and  fifty  (150)  feet;  thence 
at  right  angles  westerly  two  hundred  (200)  feet 
to  the  point  of  commencement,  being  portions  of 
Block  No.  3,  Mission  and  Thirteenth  Street  Ex- 
tension Homestead,  and  of  Block  47,  Sunnyside 
Tract;  or  upon  a  parcel  or  lot  of  land  of  similar 
size  and  like  value  in  the  immediate  neighbor- 
hood of  said  lot  of  parcel  of  land  lastly  described. 

The  estimated  cost  of  construction  of  said 
building  is  forty-five  thousand  dollars  ($45,000) , 
and  the  estimated  cost  of  said  land  to  be  acquired 
is  seven  thousand  and  four  hundred  dollars 
($7400). 

17. — WEST  END  PRIMARY  SCHOOL. 

A  brick  building  of  eight  (8)  class  rooms  to 
be  constructed  on  the  present  site  belonging  to 
the  City  and  County  and  described  as  follows : 
Commencing  on  the  southeast  line  of  Porter 
avenue,  distant  thereon  northeasterly  one  hun- 
dred and  sixty  (160)  feet  from  the  easterly 
corner  of  Porter  and  Worden  avenues;  thence 
northerly  eighty  (80)  feet;  thence  southerly  and 
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parallel  with  Worden  avenue  one  hundred  and 
sixty-eight  (i68)  feet  to  Mission  street;  thence 
southwesterly  along  Mission  street  eighty-two 
(82)  feet;  thence  northwesterly  and  parallel 
with  Worden  avenue  one  hundred  and  fifty 
( 1 50)  feet  to  the  place  of  beginning,  being  lot  4, 
Block  23,  of  West  End  Map  No.  2. 

And  an  additional  lot  of  land   required  for 
said  school,  the  same  to  be  acquired  by  the  City 
and  County,   and  described  as  follows:    Com- 
mencing at  a  point  on  the  southeasterlv  line  of 
Porter  avenue,  distant  thereon  two  hundred  and 
forty  (240)   feet  northeasterly  from  the  easterly 
corner  of  Porter  and  Worden  avenues;  running 
thence  northeasterly  along  the  said  line  of  Porter 
avenue  eighty  (80)   feet,  thence  at  right  angles 
southeasterly  one  hundred  and  eighty-one  (181) 
feet  to  the  northwesterly  line  of  Mission  street; 
thence  southwesterly  along  said  line  of  Mission 
street  eighty-two  (82)   feet  and  six  (6)   inches; 
thence  northwesterly  along  the  northeasterly  line 
of  the  lot  belonging  to  the  City  and  County  one 
hundred  and  sixty-eight  (168)  feet  to  the  point 
of  commencement,  being  lot  No.  3,  in  Block  23, 
of  West  End  Map  No.  2 ;  or  upon  a  parcel  or  lot 
of  land  of  similar  size  and  like  value  in  the  im- 
mediate neighborhood  of  said  lot  or  parcel  of 
land  lastly  described. 
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The  estimated  cost  of  construction  of  said 
building  is  fifty-four  thousand  dollars  ($^4,000), 
and  the  estimated  cost  of  said  land  to  be  acquired 
is  one  thousand  and  nine  hundred  dollars 
($1900). 

18. — NEW  SCHOOL  PANHANDLE  DISTRICT. 

A  brick  building  of  twelve  (12)  class  rooms 
to  be  constructed  on  the  following  described 
land  to  be  acquired  by  the  City  and  County,  to 
wit:  Commencing  at  the  southwesterly  corner 
of  Cole  and  Grove  streets ;  thence  southerly 
along  the  westerly  line  of  Cole  street  one  hun- 
dred and  thirty-seven  and  one-half  (137^)  feet; 
thence  at  right  angles  westerly  two  hundred  and 
six  (206)  feet  and  three  (3)  inches;  thence  at 
right  angles  northerly  one  hundred  and  thirty- 
seven  (137)  feet  and  six  (6)  inches  to  the  south- 
erly line  of  Grove  street;  thence  easterly  along 
said  last  named  line  two  hundred  and  six  (206) 
feet  and  three  (3)  inches  to  the  point  of  com- 
mencement, being  a  portion  of  Western  Addi- 
tion Block  No.  688;  or  upon  a  parcel  or  lot  of 
land  of  similar  size  and  like  value  in  the  im- 
mediate neighborhood  of  said  lot  or  parcel  of 
land  lastly  described. 

The  estimated  cost  of  construction  of  said 
building  is  eighty-one  thousand  dollars    ($81,- 
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ooo),  and  the  estimated  cost  of  said  land  to  be 
acquired  is  twenty-seven  thousand  and  two  hun- 
dred dollars  ($27,200). 

19. — OCEAX   SIDE  SCHOOL. 

A  frame  building  of  eight  (8)  class  rooms  to 
be  constructed  on  land  belonging  to  the  City 
and  County  and  described  as  follows :  Com- 
mencing at  a  point  on  the  westerly  line  of  Forty- 
second  avenue,  and  distant  thereon  two  hundred 
and  twenty- five  (225)  feet  southerly  from  the 
southerly  line  of  I  street;  running  thence  south- 
erly on  said  line  of  Forty-second  avenue  one  hun- 
dred and  fifty  (150)  feet;  thence  at  right  angles 
westerly  two ,  hundred  and  forty  (240)  feet 
to  the  easterly  line  of  Forty-third  avenue ;  thence 
northerly  along  said  line  of  Forty-third  avenue 
one  hundred  and  fifty  (150)  feet;  thence  at  right 
angles  easterly  two  hundred  and  forty  (240)  feet 
to  the  point  of  commencement,  being  a  portion 
of  Outside  Lands  Block  No.  714. 

The  estimated  cost  of  construction  of  said 
building  is  thirty-nine  thousand  dollars  ($39,- 
000), 

20. — NEW  SCHOOL. 

A  brick  building  of  eight  (8)  class  rooms  to 
be  constructed  on  land  belonging  to  the  City 
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and  County  and  described  as  follows :  Com- 
mencing at  a  point  on  the  easterly  line  of  Con- 
necticut street,  distant  thereon  one  hundred  and 
forty-one  (141)  feet  and  six  (6)  inches  northerly 
from  the  northerly  line  of  Army  street;  running 
thence  northerly  on  said  line  of  Connecticut 
street  one  hundred  and  fifty  (150)  feet;  thence 
at  right  angles  easterly  two  hundred  (200)  feet 
to  the  westerly  line  of  Missouri  street;  thence 
southerly  along  the  said  line  of  Missouri  street 
one  hundred  and  fifty  (150)  feet;  thence  at  right 
angles  westerly  two  hundred  (200)  feet  to  the 
point  of  commencement,  being  a  portion  of 
Potrero  Block  No.  254. 

The  estimated  cost  of  construction  of  said 
building  is  fifty-four  thousand  dollars  ($54,000) . 

21. — CROCKER   GRAMMAR   SCHOOL. 

Five  (5)  additional  class  rooms  to  be  con- 
structed under  school  house  situate  on  land  be- 
longing to  the  City  and  County  and  described  as 
follows :  Commencing  on  the  south  side  of  Page 
street  one  hundred  and  thirty-seven  and  one-half 
(137I)  feet  west  from  Broderick  street;  thence 
west  on  Page  street  one  hundred  and  thirty-seven 
and  one-half  (1372)  feet  by  one  hundred  and 
thirty-seven  and  one  half  (1370)  feet  in  depth, 
being  lot  5  in  Western  Addition  Block  No.  523. 
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And  an  additional  lot  of  land  required  for 
playground,  the  same  to  be  acquired  by  the  City 
and  County  and  described  as  follows :  Com- 
mencing at  a  point  on  the  southerly  line  of  Page 
street,  distant  thereon  two  hundred  and  seventy- 
five  (275)  feet  westerly  from  the  westerly  line 
of  Broderick  street;  running  thence  westerly  on 
the  southerly  line  of  Page  street  twenty-five  (25) 
feet;  thence  at  right  angles  southerly  one  hun- 
dred and  ten  (no)  feet;  thence  at  right  angles 
easterly  t^venty-five  (25)  feet  to  the  westerly 
boundary  of  the  Crocker  School  lot;  thence  at 
right  angles  northerly  along  said  boundary  one 
hundred  and  ten  (no)  feet  to  the  point  of  com- 
mencement, being  a  portion  of  Western  Addi- 
tion Block  No.  523 ;  or  a  parcel  or  lot  of  land  of 
similar  size  and  like  value  in  the  immediate 
neighborhood  of  said  lot  or  parcel  of  land  lastly 
described. 

The  estimated  cost  of  construction  of  said 
improvements  to  building  is  seventeen  thousand 
and  five  hundred  dollars  ($17,500) ,  and  the  esti- 
mated cost  of  said  land  to  be  acquired  is  two 
thousand  and  nine  hundred  dollars  ($2900). 

22. — DUDLEY   STONE   SCHOOL. 

An  additional  lot  of  land  required  for  play- 
ground, to  be  added  to  the  present  site  of  said 


126 


school,  belonging  to  the  City  and  County,  the 
same  to  be  acquired  by  the  City  and  County,  and 
described  as  follows :  Commencing  at  a  point 
on  the  southerly  line  of  Haight  street,  distant 
thereon  one  hundred  and  twelve  (112)  feet  and 
six  (6)  inches  westerly  from  the  westerly  line  of 
Central  avenue,  formerly  Lott  street;  running 
thence  westerly  on  said  line  of  Haight  street 
twenty-five  (25)  feet;  thence  at  right  angles 
southerly  along  the  easterly  boundary  of  the 
Dudley  Stone  School  lot  one  hundred  and  thirty- 
seven  (137)  feet  and  six  (6)  inches;  thence  at 
right  angles  easterly  t\venty-five  (25)  feet,  and 
thence  at  right  angles  northerly  one  hundred 
and  thirty-seven  (137)  feet  and  six  (6)  inches 
to  the  point  of  commencement,  being  a  portion 
of  Western  AdditionBlock  No.  657;  or  a  parcel 
or  lot  of  land  of  similar  size  and  like  value  in 
the  immediate  neighborhood  of  said  lot  or  par- 
cel of  land  lastly  described. 

The  estimated  cost  of  said  land  to  be  acquired 
is  two  thousand  and  nine  hundred  dollars 
($2900). 

23. — RICHMOND    PRIMARY    SCHOOL. 

Four  new  class   rooms  to  be   added  to,   and 
brick    foundation     to    be     constructed,     under 
present  school  house,  situate  on  land  belonging 
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to  the  City  and  County,  and  described  as  fol- 
lows: Commencing  at  a  point  on  the  easterly 
line  of  First  avenue,  distant  thereon  one  hund- 
red (loo)  feet  northerly  from  the  northerly  line 
of  Point  Lobos  avenue;  running  thence  north- 
erly on  said  line  of  First  avenue  one  hundred 
and  fifty-seven  (157)  feet  and  seven  (7)  inches; 
thence  at  right  angles  easterly  two  hundred  and 
forty  (240)  feet  to  the  westerly  line  of  Mears 
street;  thence  southerly  along  said  line  of 
Mears  street  one  hundred  and  fifty-seven  (157) 
feet  and  seven  (7)  inches;  thence  at  right 
angles  westerly  two  hundred  and  forty  (240) 
feet  to  the  point  of  commencement,  being  a 
portion  of  Western  Addition  Block  No.  647. 

The  estimated  cost  of  construction  of  said  im- 
provements to  building  is  twelve  thousand  and 
five  hundred  dollars   ($12,500). 

24. — WHITTIER    PRIMARY    SCHOOL. 

An  additional  lot  of  land  required  for  play- 
ground, to  be  added  to  the  present  site  of  said 
school,  belonging  to  he  City  and  County,  the 
same  to  be  acquired  by  the  City  and  County,  and 
described  as  follows :  Commencing  at  a  point 
on  the  northwesterly  line  of  Harrison  street, 
distant  thereon  two  hundred  and  seventy-five 
(275)  feet  southwesterly  from  the  southwesterly 
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line  of  Fourth  street;  running  thence  southwest- 
erly along  said  line  of  Harrison  street  fifty  (50) 
feet;  thence  at  right  angles  northwesterly  one 
hundred  and  sixty  (160)  feet  to  the  south  east- 
erly line  of  Clara  street;  thence  northeasterly 
along  the  said  line  of  Clara  street  (50)  feet,  and 
thence  at  right  angles  southeasterly  along  the 
southwesterly  boundary  of  the  Whittier  School 
lot  one  hundred  and  sixty  ( 160)  feet  to  the  point 
of  commencement,  being  a  portion  of  loo-vara 
lot  No.  177 ;  or  a  parcel  or  lot  of  land  of  similar 
size  and  like  value  in  the  immediate  neighbor- 
hood of  said  lot  or  parcel  of  land  lastly  de- 
scribed. 

The  estimated  cost  of  said  land  to  be  acquired 
is  twenty  thousand  and  six  hundred  dollars 
($20,600). 

25. — SHERMAN    PRIMARY    SCHOOL. 

An  additional  lot  of  land  required  for  play- 
ground, to  be  added  to  the  present  site  of  said 
school,  belonging  to  the  City  and  County,  the 
same  to  be  acquired  by  the  City  and  County,  and 
described  as  follows :  Commencing  at  a  point 
on  the  southerly  line  of  Union  street,  distant 
thereon  two  hundred  and  seventy- five  (275) 
feet  westerly  from  the  westerly  line  of  Franklin 
street,  running  thence  westerly  on  said  line  of 
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Union  street  forty-five  (45)  feet;  thence  at 
right  angles  southerly  one  hundred  and  thirty- 
seven  (137)  feet  and  six  (6)  inches;  thence  at 
right  angles  easterly  forty-five  (45)  feet,  and 
thence  at  right  angles  northerly  along  the  west- 
erly boundary  of  the  Sherman  School  lot  one 
hundred  and  thirty-seven  (137)  feet  and  six 
(6)  inches  to  the  point  of  commencement,  being 
a  portion  of  Western  Addition  Block  No.  117, 
or  a  parcel  or  lot  of  land  of  similar  size  and  like 
value  in  the  immediate  neighborhood  of  said 
lot  or  parcel  of  land  lastly  described. 

The  estimated  cost  of  said  land  to  be  acquired 
is  five  thousand  dollars   ($5000). 

26. — CLEMENT    SCHOOL. 

An  additional  lot  of  land  required  for  play- 
ground, to  be  added  to  the  present  site  of  said 
school,  belonging  to  the  City  and  County,  the 
same  to  be  acquired  by  the  City  and  County  and 
described  as  follows :  Commencing  at  a  point 
on  the  westerly  line  of  Jones  street,  distant 
thereon  one  hundred  and  thirty-seven  (137) 
feet  and  six  (6)  inches  southerly  from  the  south- 
erly line  of  Geary  street;  running  thence  south- 
erly on  said  line  of  Jones  street  S(jventy-two 
(72)  feet  and  six  (6)  inches;  thence  at  right 
angles  westerly  one    hundred    and    thirty-seven 
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(137)  feet  and  six  (6)  inches;  thence  at  right 
angles  northerly  seventy- two  (72)  feet  and  six 
(6)  inches,  and  thence  at  right  angles  easterly 
one  hundred  and  thirty-seven  (137)  feet  and 
six  (6)  inches  to  the  point  of  commence- 
ment, being  a  portion  of  Block  No.  253,  50-vara 
survey;  or  a  parcel  or  lot  of  land  of  similar  size 
and  like  value  in  the  immediate  neighborhood 
of  said  lot  or  parcel  of  land  lastly  described. 

The  estimated  cost  or  said  land  to  be  acquired 
is  sixty-five  thousand  and  five  hundred  dollars 
($65,000). 

27. — LOWELL    HIGH    SCHOOL. 

A  brick  building  with  observatory,  gymnasi- 
um, assembly  and  lecture  halls,  laboratories, 
classrooms  and  recitation  rooms,  to  be  construct- 
ed on  the  following  described  lands  to  be  ac- 
quired by  the  City  and  County,  to  wit:  Com- 
mencing at  a  point  on  the  southerly  line  of  Clay- 
street  as  projected,  distant  thereon  two  hundred 
and  seventy- five  (275)  feet  westerly  from  the 
westerly  line  of  Gough  street,  running  thence 
westerly  on  said  projected  line  of  Clay  street 
one  hundred  and  thirty-seven  (137)  feet  and  six 
(6)  inches;  thence  at  right  angles  southerly  one 
hundred  and  twenty-seven  (127)  feet  and  eight 
and  one-quarter  (8|)  inches;  thence  at  right 
angles  easterly  one  hundred    and    thirty-seven 
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(i37)  feet  and  six  (6)  inches;  thence  at  right 
angles  northerly  one  hundred  and  twenty-seven 
(127)  feet  and  eight  and  one-quarter  (8^) 
inches  to  the  point  of  commencement. 

Also,  commencing  at  a  point  on  the  northerly 
line  of  Clay  street,  as  projected,  distant  thereon 
two  hundred  and  seventy-five   (275)    feet  west- 
erly from   the  westerly  line  of   Gough   street; 
running  thence  westerly  on  said  projected  line 
of  Clay  street  one  hundred    and    thirty-seven 
(137)   feet  and  six  (6)   inches;  thence  at  right 
angles  northerly  one  hundred  and  twenty-seven 
(127)    feet    and    eight    and    one-quarter    (8J) 
inches ;  thence  at  right  angles  easterly  one  hun- 
dred and  thirty-seven    (137)    feet  and  six   (6) 
inches;  and  thence  at  right  angles  southerly  one 
hundred  and  twenty-seven  (127)  feet  and  eight 
and   one-quarter    (8^)    inches   to   the   point  of 
commencement,   being  lands   adjoining  Lafay- 
ette Park,  or  upon  a  parcel  or  lot  of  land  of 
similar  size   and  like  value  in  the  immediate 
neighborhood  of  said  lot  or  parcel  of  land  lastly 
described. 

The  estimated  cost  of  construction  of  said 
building  is  four  hundred  thousand  dollars 
($400,000),  and  the  estimated  cost  of  said  land 
to  be  acquired  is  one  hundred  and  seventy-six 
thousand  and  five  hundred  dollars  ($176,500). 
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28. — POLYTECHXIC  HIGH  SCHOOL,  IXCLUDIXG 
AX  EVEXIXG  TECHXICAL  SCHOOL  OF 
ARCHITECTURE     AXD     XAVAL     DESIGX. 

A  brick  building  to  be  constructed  on  land 
belonging  to  the  Cit}^  and  County,  and  de- 
scribed as  follows :  Commencing  at  the  south- 
west corner  of  Pine  and  Larkin  streets,  thence 
w^est  on  Pine  street  two  hundred  (200)  feet  by 
one  hundred  and  twenty  (120)  feet  in  depth 
to  the  north  line  of  Austin  avenue,  being  a  por- 
tion of  Western  Addition  Block  No.  14. 

And  an  additional  lot  of  land  required  for 
said  school,  the  same  to  be  acquired  by  the  City 
and  County,  and  described  as  follows :  Com- 
mencing at  a  point  on  the  southerly  line  of  Pine 
street,  distant  thereon  two  hundred  (200)  feet 
westerly  from  the  westerly  line  of  Larkin  street; 
running  thence  westerly  on  said  line  of  Pine 
street  one  hundred  and  fifty  (150)  feet;  thence 
at  right  angles  southerly  one  hundred  and 
twenty  (120)  feet  to  the  northern  line  of  Aus- 
tin avenue;  thence  easterly  along  said  line  of 
Austin  avenue  one  hundred  and  fifty  (150)  feet, 
and  thence  at  right  angles  northerly  along  the 
westerly  boundary  of  the  Redding  School  lot 
one  hundred  and  twenty  (120)  feet  to  the  point 
of  commencement,  being  a  portion  of  Western 
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Addition  Block  No.  14;  or  upon  a  parcel  or  lot 
of  land  of  similar  size  and  like  value  in  the  im- 
mediate neighborhood  of  said  lot  or  parcel  of 
land  lastly  described. 

Thd  estimated  cost  of  construction  of  said 
building  is  three  hundred  and  seventy-five 
thousand  dollars  ($375,000)  and  the  estimated 
cost  of  land  to  be  acquired  is  seventy-three 
thousand  five  hundred  dollars   ($73,500). 

29. — GIRLS'  HIGH  SCHOOL  ANNEX. 

A  brick  building  of  six  (6)  rooms,  including 
laboratory,  lecture  rooms  and  auditorium,  to  be 
constructed  on  land  belonging  to  the  City  and 
County,  and  described  as  follows:  Commenc- 
ing at  the  southeast  corner  of  Geary  and  Scott 
streets;  running  thence  east  on  the  south  line  of 
Geary  street  three  hundred  and  forty-one  (341) 
feet  and  three  (3)  inches;  thence  at  right  angles 
south  two  hundred  and  seventy- five  (275)  feet 
to  the  north  line  of  O'Farrell  street,  and  thence 
west  on  said  line  of  O'Farrell  street  three  hun- 
dred and  forty-one  (341)  feet  and  three  (3) 
inches  to  the  east  line  of  Scott  street;  thence 

north  on  said  line  of  Scott  street  two  hundred 
and  seventy-five  (275)  feet  to  the  point  of  com- 
mencement. 

The    estimated    cost    of    construction  of  said 
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building  is  one  hundred  and  sixty-five  thousand 
dollars  ($165,000). 

30. — SUXXYSIDE  SCHOOL. 

A  brick  building  of  eight  (8)   class-rooms  to 
be  constructed  on  land  belonging  to  the  City 
and  County,  described  as  follows:     Commenc- 
ing at  a  point  on  the  southerly  line  of  Hearst 
avenue,   distant  thereon  one  hundred  (100)  feet 
easterly  from  the  easterly  line  of  Foerster  street, 
running  thence  easterly  on  said  line  of  Hearst 
avenue  two  hundred  (200)  feet;  thence  at  right 
angles  southerly  one  hundred  and  twelve  (112) 
feet  and  six  (6)   inches;  thence  at  right  angles 
westerly  twenty- five   (25)   feet;  thence  at  right 
angles  southerly  one  hundred  and  twelve  (112) 
feet  and  six  (6)   inches  to  the  northerly  line  of 
Flood  avenue;  thence  at  right  angles  w^esterly 
along  said  line  of  Flood  avenue  one  hundred 
and   seventy-five  (175)    feet;     thence    at    right 
angles  northerly  two  hundred  and  twenty-five 
(225)  feet  to  the  point  of  commencement,  being 
lots  10  to  24  inclusive  of  Block  No.  19  of  Sunny- 
side  tract. 

The  estimated  cost  of  construction  of  said 
building  is  fifty-four  thousand  dollars  ($54,- 
000). 
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31. — LAGUNA  HONDA  SCHOOL. 

A  brick  building  of  twelve  (12)  class-rooms 
to  be  constructed  on  the  present  site,  the  prop- 
erty of  the  City  and  County,  described  as  fol- 
lows :  Commencing  at  a  point  on  the  westerly 
line  of  Sixth  avenue,  distant  thereon  two  hun- 
dred and  twenty- five  (225)  feet  southerly  from 
the  southerly  line  of  I  street,   running  thence 

southerly  on  the  said  westerly  line  of  Sixth 
avenue  one  hundred  and  fifty  (150)  feet;  thence 

at  right  angles  westerly  two  hundred  and  forty 
(240)  feet  to  the  easterly  line  of  Seventh 
avenue;  thence  at  right  angles  northerly  along 
said  easterly  line  of  Seventh  avenue  one  hun- 
dred and  fifty  (150)  feet;  thence  at  right  angles 
easterly  two  hundred  and  forty  (240)  feet  to 
the  point  of  commencement,  being  a  portion  of 
Outside  Lands  Block  No.  678. 

The  estimated  cost  of  construction  of  said 
building  is  eighty-one  thousand  dollars  ($81,- 
000). 

32. — WASHINGTON  GRAMMAR  SCHOOL. 

A  brick  building  of  eighteen  (18)  class-rooms 
to  be  constructed  on  the  present  site,  the  property 
of  the  City  and  County,  described  as  follows: 
Commencing  on  the  southwest  corner  of  Mason 
and  Washington  streets,   running  one  hundred 
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and  thirty-seven  and  one-half  (137!)  feet  by 
one  hundred  and  thirty-seven  and  one-half 
(137J)  feet  in  depth,  being  50-vara  lot  No, 
602  in  Fifty-vara  Block  No.  188. 

And  an  additional  lot  of  land  required  for 
said  school,  the  same  to  be  acquired  by  the  City 
and  County,  and  described  as  follows:  Com- 
mencing at  a  point  on  the  southerly  line  of 
Washington  street,  distant  theron  one  hundred 
and  thirty-seven  (137)  feet  and  six  (6)  inches 
westerly  from  the  westerly  line  of  Mason  street; 
running  thence  westerly  on  said  line  of  Wash- 
ington street,  sixty-eight  (68)  feet  and  nine  (9) 
inches ;  thence  at  right  angles  southerly  one  hun- 
dred and  thirty-seven  (137)  feet  and  six  (6) 
inches  to  the  northerly  line  of  Truett  street,  if 
said  line  were  produced;  thence  easterly  along 
said  line  of  Truett  street,  produced,  and  said 
line  of  Truett  street  sixty-eight  (68)  feet  nine 
(9)  inches;  thence  at  right  angles  northerly  one 
hundred  and  thirty-seven  (137)  feet  and  six  (6) 
inches  to  the  point  of  commencement;  or  upon 
a  parcel  or  lot  of  land  of  similar  size  and  like 
value  in  the  immediate  neighborhood  of  said 
lot  or  parcel  of  land  lastly  described. 

The  estimated  cost  of  construction  of  said 
building  is  one  hundred  and  nineteen  thousand 
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dollars  ($119,000),  and  the  estimated  cost  of 
land  to  be  acquired  is  fourteen  thousand  and 
three  hundred  dollars   ($14,300). 

33. — MONROE   PRIMARY  SCHOOL. 

A  brick  building  of  twelve  (12)  class-rooms 
to  be  constructed  on  land  belonging  to  the  City 
and  County  and  described  as  follows:  Com- 
mencing at  a  point  on  easterly  corner  of  London 
street  and  China  avenue;  thence  southeasterly 
two  hundred  (200)  feet  along  the  northeasterly 
line  of  China  avenue  to  the  northerly  corner  of 
China  avenue  and  Paris  street;  thence  at  right 
angles  northeasterly  one  hundred  and  fifty (150) 
feet  along  the  northwesterly  line  of  Paris  street; 
thence  at  right  angles  northwesterly  two  hun- 
dred (200)  feet  to  the  southeasterly  line  of  Lon- 
don street;  thence  southwesterly  one  hundred 
and  fifty  (150)  feet  along  the  southeasterly  line 
of  London  street  to  the  point  of  comencement, 
being  a  portion  of  Block  No.  14,  Excelsior 
Homestead. 

The  estimated  cost  of  construction  of  said 
building  is  eighty-one  thousand  dollars  ($81,- 
000) . 

34. — BERGEROT  SCHOOL. 

A  frame  building  of  eight  (8)  class-rooms  to 
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be  constructed  on  land  belonging  to  the  City 
and  County  and  described  as  follows :  Com- 
mencing at  a  point  on  the  westerly  line  of 
Twenty-^fourth  avenue,  distant  thereon  north- 
erly two  hundred  and  twenty- five  (225)  feet 
from  the  northerly  line  of  California  street; 
running  thence  northerly  on  said  line  of  Twen- 
ty-fourth avenue  one  hundred  and  fifty  (150) 
feet;  thence  at  right  angles  westerly  two  hun- 
dred and  forty  (240)  feet  to  the  easterly  line  of 
Twenty-fifth  avenue;  thence  at  right  angles 
southerly  along  said  easterly  line  of  Twenty- 
fifth  avenue  one  hundred  and  fifty  (150)  feet; 
thence  at  right  angles  easterly  tsvo  hundred  and 
forty  (240)  feet  to  the  point  of  commencement, 
being  portion  of  Outside  Land  Block  No.  95. 

The  estimated  cost  of  construction  of  said 
building  is  thirty-nine  thousand  dollars  ($39,- 
000) .  , 

The  total  estimated  cost  of  construction  of 
said  buildings  and  improvements  and  of  the 
land  to  be  acquired  is  three  million  five  hun- 
dred and  ninety-five  thousand  dollars  ($3,- 
595,000) . 

The  necessity  for  the  construction  of  said  new 
school  houses,  of  improvements  to  existing 
school  houses,  the  acquisition  of  lands  for  erect- 
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ing  thereon  new  school  houses  and  also  for  ad- 
ditional lands  for  playgrounds  for  established 
schools,  arises  from  the  fact  that  there  are  not 
enough  school  houses  to  accommodate  the 
pupils  desirous  of  attending  the  public  schools; 
that  many  of  the  existing  school  houses  are  old 
and  dilapidated  and  unfit  for  use,  while  others 
require  improvements  to  be  made  thereto,  and 
from  the  further  fact  that  in  many  instances  the 
lands  used  for  playgrounds  for  the  pupils  are 
insufficient  in  size,  inconvenient  and  inadequate. 

STREETS. 

The  repair  and  improvement  of  accepted 
streets  of  the  City  and  County. 

The-  estimated  cost  of  said  repair  and  im 
provement  is  the  sum  of  one  million  six  hun- 
dred and  twenty-one  thousand  dollars  ($i,- 
621,000). 

The  necessity  for  the  repair  and  improve- 
ment of  accepted  streets  of  the  City  and  County 
is  that  many  of  them  were  originally  badly  con- 
structed or  were  paved  with  cobbles  on  a  sand 
foundation,  which  makes  them  unsuitable  for 
vehicular  traffic  in  certain  districts,  while  others 
because  of  wear  or  neglect  of  repair  extending 
over  a  period  of  years,  require  extensive  repairs 
or  complete  reconstruction. 
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COUNTY     JAIL     AND     ADDITIONS     TO     HALL     OF 
JUSTICE. 

The  construction  of  a  new  County  Jail,  the 
construction  of  additions  to  the  Hall  of  Justice, 
and  the  acquisition  of  the  following  described 
lands  for  the  construction  thereon  of  said 
County  Jail,  and  said  additions  to  said  Hall  of 
Justice,  to  wit: 

Commencing  at  a  point  on  the  south  side  of 
Washington  street,  distant  thereon  one  hundred 
and  thirty-seven  (137)  feet  six  (6)  inches  west 
from  the  southwest  corner  of  Washington  and 
Montgomery  streets,  and  thence  along  the  said 
southerly  line  of  Washington  street  one  hun- 
dred and  six  (106)  feet  six  and  one-half  (6i) 
inches  to  the  southeast  corner  of  Washington 
street  and  Dunbar  alley;  thence  southerly  along 
the  easterly  line  of  Dunbar  alley  fifty-three 
(53)  feet  and  six  (6)  inches;  thence  at  right 
angles  easterly  twenty-three  (23)  feet;  thence 
at  right  angles  southerly  forty-two  (42)  feet; 
thence  at  right  angles  westerly  twenty-three 
(23)  feet  to  the  east  line  of  Dunbar  alley; 
thence  southerly  along  said  east  line  of  Dunbar 
alley  forty-two  (42)  feet  to  the  northeast  corner 
of  Merchant  street  and  Dunbar  alley;  thence 
easterly  along  the  northerly  line  of  Merchant 
street  one  hundred  and  six   (106)    feet  and  six 
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and  one-half  (6i)  inches;  thence  at  right 
angles  northerly  one  hundred  and  thirty-seven 
(137)  feet  and  six  (6)  inches  to  the  south  line 
of  Washington  street  and  point  of  commence- 
ment, being  portion  of  50-vara  Survey  Block 
No.  69. 

Also,  commencing  on  the  south  line  of  Wash- 
ington street,  distant  thereon  seventy  (70)  feet 
east  from  the  easterly  line  of  Kearny  street; 
thence  at  right  angles  southerly  and  parallel 
with  Kearny  street  thirty-four  (34)  feet  and 
eight  (8)  inches;  thence  at  right  angles  easterly 
and  parallel  with  Washington  street  forty-seven 
(47)  feet  and  six  (6)  inches;  thence  at  right 
angles  southerly  and  parallel  with  Kearny  street 
five  (5)  feet  and  eight  (8)  inches;  thence  at 
right  angles  easterly  and  parallel  with  Wash- 
ington street  twenty  (20)  feet;  thence  at  right 
angles  southerly  and  parallel  with  Kearny  street 
thirteen  (13)  feet  and  two  (2)  inches;  thence 
at  right  angles  easterly  and  parallel  with  Wash- 
ington street  twenty-two  (22)  feet  and  six  (6) 
inches  to  the  westerly  line  of  Dunbar  alley 
thence  northerly  along  said  westerly  line 
six  (6)  inches  to  the  southwest  corner 
of  Washington  street  and  Dunbar  alley;  and 
thence  at  right  angles  west  along  the  southerly 
line  of  Washington  street  ninety  (90)  feet  to  the 
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point  of  commencement,  being  portion  of  50- 
vara  Survey  Block  No.  69. 

The  estimated  cost  of  construction  of  said 
County  Jail  and  said  additions  to  the  Hall  of 
Justice  is  the  sum  of  five  hundred  and  twenty- 
five  thousand  dollars  ($525,000),  and  the  esti- 
mated cost  of  said  lands  to  be  acquired  for  the 
construction  thereon  of  said  County  Jail  and 
said  additions  to  the  Hall  of  Justice  is  one  hun- 
dred and  seventy-two  thousand  dollars  ($172,- 
000) ,  being  a  total  estimated  cost  of  six  hundred 
and  ninety-seven  thousand  dollars  ($697,000). 

The  necessity  for  the  construction  of 
said  County  Jail  and  the  acquisition  of  a 
site  therefor  is  that  the  present  building 
known  as  County  Jail  No.  i,  on  Broadway, 
is  old  and  dilapidated,  unsanitary  and 
inadequate  to  meet  the  requirements  of  the 
City  and  County,  and  the  site  is  insufficient  in 
size  and  unsuitable. 

The  necessity  for  the  construction  of  addi- 
tions to  the  Hall  of  Justice  and  the  acquisition 
of  a  site  therefor  is  that  additional  accommoda- 
tions are  required  for  the  transaction  of  the  pub- 
lic business  of  the  City  and  County,  and  to  re- 
lieve the  congested  condition  of  the  offices,  de- 
partments and  courts,  located  in  said  building. 
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PUBLIC    LIBRARY   AXD   READING   ROOMS. 

The  construction  of  a  building  to  be  used  as 
a  "Public  Library  and  Reading  Rooms,"  and 
the  acquisition  of  the  following  described  land 
for  the  construction  thereon  of  said  building,  to 
wit : 

All  that  land  vested  in  private  ownership  em- 
braced in  Western  Addition  Block  No.  67, 
bounded  by  Polk  street  on  the  east,  Fulton  street 
on  the  north.  Van  Ness  avenue  on  the  west  and 
Grove  street  on  the  south,  in  the  City  and 
County  of  San  Francisco,  or  upon  a  parcel  or 
lot  of  land  of  similar  size  and  like  value  and  in 
the  immediate  neighborhood  of  said  block  or 
parcel  of  land  hereinbefore  described. 

The  estimated)  cost  of  construction,  of  said 
building  to  be  used  as  a  "Public  Library  and 
Reading  Rooms"  is  one  million  dollars  ($1,000- 
000) ,  and  the  estimated  cost  of  the  land  to  be 
acquired  is  six  hundred  and  forty-seven  thous- 
and dollars  ($647,000),  being  a  total  estimated 
cost  of  one  million  six  hundred  and  forty-seven 
thousand  dollars  ($1,647,000). 

The  necessity  for  the  construction  of  said 
building  and  the  acquisition  of  a  site  therefor, 
is  that  the  present  quarters  in  the  City  Hall  are 
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unsuitable  and  inadequate  for  the  demands  of 
the  people  of  the  City  and  County  of  San  Fran- 
cisco, and  that  the  requirements  of  a  constantly 
increasing  public  business  render  it  necessary 
that  the  rooms  now  occupied  by  the  "Public 
Library  and  Reading  Rooms"  should  be  used 
for  the  accommodation  of  said  public  business. 

PARKS  FOR  children's  PLAYGROUNDS. 

The  acquisition  of  lands  for  public  parks  to 
be  used  for  children's  playgrounds,  described  as 
follows : 

Commencing  at  the  north  corner  of  Bryant 
and  Seventh  streets;  thence  running  northeast- 
erly along  the  northwesterly  line  of  Bryant 
street  one  hundred  and  eighty-two  (182)  feet 
and  six  (6)  inches;  thence  at  right  angles  north- 
westerly and  parallel  with  Seventh  street  two 
hundred  and  seventy- five  (275)  feet;  thence  at 
right  angles  northeasterly  and  parallel  with 
Bryant  street  ninety-two  (92)  feet  and  six  (6) 
inches;  thence  at  right  angles  southeasterly  two 
hundred  and  seventy-five  (275)  feet  to  the 
northwesterly  line  of  Bryant  street;  thence 
northeasterly  along  the  northwesterly  line  of 
Bryant  street  three  hundred  and  fifty  (350) 
feet  to  the  west  corner  of  Bryant  and  Harriet 
streets;    thence    northwesterly  along  the  south- 
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westerly  line  of  Harriet  street  five  hundred  and 
fifty  (550)  feet  to  the  south  corner  of  Harrison 
and  Harriet  streets;  thence  southwesterly  along 
the  southeasterly  line  of  Harrison  street  six  hun- 
dred and  twenty- five  (625)  feet  to  the  east  cor- 
ner of  Harrison  and  Seventh  streets,  and  thence 
southeasterly  along  the  northeasterly  line  of 
Seventh  street  five  hundred  and  fifty  (550)  feet 
to  the  north  corner  of  Bryant  and  Seventh 
streets  and  point  of  commencement,  being  por- 
tion of  one  hundred-vara  Block  No.  397. 

Also  all  of  fiftv^-vara  Block  No.  129,  bounded 
by  Powell,  Stockton,  Filbert  and  Greenwich 
streets,  or  a  parcel  or  parcels,  lot  or  lots  of  land 
of  similar  sizes  and  like  value  and  in  the  im- 
mediate neighbordood  of  said  lot  or  lots,  parcel 
or  parcels  of  land  hereinbefore  described. 

The  estimated  cost  of  the  acquisition  of  said 
lands  is  the  sum  of  seven  hundred  and  forty-one 
thousand  dollars  ($741,000). 

The  necessity  for  the  acquisition  of  said  lands 
for  public  parks  to  be  used  for  children's  play- 
grounds is  that  the  congested  condition  of  the 
population  in  the  vicinity  of  the  said  proposed 
parks  demands  that  the  children  in  that  section 
of  the  City  and  County  be  given  the  opportunity 
pf  physical  exercise  and  development, 
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PARK  AND  PRESIDIO  EXTENSION. 

The  acquisition  of  the  blocks  of  land  known 
and  designated  upon  the  official  map  of  the  City 
and  County  as  Outside  Land  Blocks  Nos.  84, 
169,  194,  271,  296,  368  and  393,  and  Outside 
Land  Block  I,  for  the  purpose  of  connecting 
Golden  Gate  Park  with  the  Presidio  Military 
Reservation. 

The  estimated  cost  of  the  acquisition  of  said 
lands  is  the  sum  of  three  hundred  and  thirty 
thousand  dollars  ($330,000). 

The  necessity  for  the  acquisition  of  said 
blocks  of  land  is  that  it  has  become  necessary 
to  enlarge  the  area  of  Golden  Gate  Park  in 
order  that  the  people  of  the  City  and  County 
may  have  convenient  access  to  the  Presidio, 
which  is  maintained  in  part  as  a  park  by  the 
United  States  Government. 

TELEGRAPH  HILL  PARK. 

The  acquisition  of  lands  for  an  additional 
public  park  in  that  portion  of  the  City  and 
County  known  as  "Telegraph  Hill,"  described 
as  follows: 

The  50-vara  lots  Nos.  194,  199  and  212,  in  the 
block  bounded  by  Broadway,  Sansome,  Vallejo 
and  Montgomery  streets. 
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The  50-vara  lots  Nos.  215  and  246,  and  the 
westerly  91  feet  8  inches  of  the  50-vara  lots  Nos. 
214  and  247  in  the  block  bounded  by  Vallejo, 
Sansome,  Green  and  Montgomery  streets. 

The  50-vara  lots  Nos.  185  and  186,  and  the 
westerly  45  feet  10  inches  of  50-vara  lots  Nos. 
187  and  188  in  the  block  bounded  by  Green, 
Sansome,  Union  and  Montgomery  streets. 

The  50-vara  lots  Nos.  1483  and  1488,  and  the 
westerly  91  feet  8  inches  of  the  50-vara  lots  Nos. 
1484  and  1489  in  the  block  bounded  by  Union, 
Sansome,  Filbert  and  Montgomery  streets. 

The  50-vara  lots  Nos.  1470  and  1477,  and  the 
westerly  91  feet  8  inches  of  lots  Nos.  1471  and 
1478  in  the  block  bounded  by  Filbert,  Sansome, 
Greenwich  and  Montgomery  streets. 

All  that  porton  of  the  block  bounded  by 
Greenwich,  Sansome,  Lombard  and  Montgom- 
ery streets  lying  southwesterly  from  a  line  ex- 
tending from  a  point  on  the  easterly  line  of 
Montgomery  street,  175  feet  northerly  from 
Greenwich  street,  to  a  point  on  the  northerly 
line  of  Greenwich  street.  300  feet  easterly  from 
Montgomery  street. 

The  50-vara  lots  Nos.  1469  and  1476  in  the 
block  bounded  by  Filbert,  Montgomery,  Green- 
wich and  Kearny  streets. 
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All  of  the  block  bounded  by  Greenwich, 
Montgomery,  Lombard  and  Kearny  streets. 

All  of  that  portion  of  the  block  bounded  by 
Greenwich,  Kearny,  Lombard  and  Dupont 
streets  lying  to  the  easterly  of  Telegrapth  place 
and  Good  Children  street. 

The  50-vara  lots  Nos.  1445  and  1449  and  all 
of  50-vara  lots  Nos.  1446  and  1450  lying  west 
of  Winthrop  street  in  the  block  bounded  by 
Lombard,  Montgomery,  Chestnut  and  Kearny 
streets. 

The  50-vara  lot  No.  532  in  the  block  bounded 
by  Lombard,  Kearny,  Chestnut  and  Dupont 
streets. 

The  easterly  90  feet  of  50-vara  lot  No.  541  in 
the  block  bounded  by  Chestnut,  Kearny,  Fran- 
cisco and  Dupont  streets,  excepting  such  por- 
tions of  the  above  described  lots  and  tracts  as 
are  already  public  property. 

The  estimated  cost  of  the  acquisition  of  said 
lands  is  the  sum  of  five  hundred  and  ninety- 
seven  thousand  dollars   ($597,000). 

The  necessity  for  the  acquisition  of  said  lands 
is  that  for  a  period  of  years  excavation,  by 
means  of  blasting,  has    been    conducted  upon 
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Telegraph  Hill,  resulting  in  its  disfigurment, 
and  greatly  damaging  private  property,  and 
also  for  the  reason  that  the  requirements  of  the 
City  and  County  demand  additional  park 
facilities  in  that  section  of  said  City  and  County. 

TWIN  PEAKS  PARK. 

The  acquisition  of  lands  for  an  additional 
public  park  in  that  portion  of  the  City  and 
County  known  as  the  "Twin  Peaks  Tract,"  de- 
scribed as  follows : 

Commencing  at  the  point  of  intersection  of 
the  westerly  line  of  Lincoln  avenue  with  the 
northerly  line  of  Corbett  avenue  and  running 
thence  westerly  along  said  northerly  line  of 
Corbett  avenue  13  chains,  more  or  less,  to  the 
boundary  line  bet\veen  the  lands  of  the  Cali- 
fornia Title  Insurance  and  Trust  Company  and 
J.  L.  Laplace  and  Paul  J.  Drioton;  thence  north 
II  degrees  15  minutes,  east  7.87  chains;  thence 
north  17  degrees  30  minutes,  west  16.03  chains; 
thence  north  16  chains;  thence  south  81  degrees, 
east  17.64  chains  to  the  westerly  line  of  Lincoln 
avenue;  thence,  southerly  along  said  westerly 
line  of  Lincoln  avenue  43.50  chains,  more  or 
less,  to  the  point  of  commencement. 

Also,  commencing  at  the  point  of  intersection 
of  the  westerly  line  of  Lincoln  avenue  with  the 
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boundary  line  between  the  property  of  the  Cali- 
fornia Title  Insurance  and  Trust  Company  and 
the  Market  and  Stanyan  Streets  and  Golden 
Gate  Park  Improvement  Company,  being  the 
northeasterly  corner  of  the  last  above  described 
property,  and  running  thence  northerly  and 
northwesterly  along  the  westerly  and  south- 
westerly line  of  Lincoln  avenue  to  the  southerly 
line  of  Twentieth  street;  thence  westerly  along 
said  southerly  line  of  Twentieth  street  23  chains^ 
more  or  less,  to  the  easterly  boundary  line  of  the 
property  of  the  Adolph  Sutro  Estate;  thence 
south  11.83  chains  to  the  northerly  boundary 
line  of  the  property  of  J.  H.  Callamore;  thence 
east  16.97  chains;  thence  south  81  degrees,  east 
17.64  chains  to  the  point  of  commencement. 

Also,  commencing  at  the  southwesterly  cor- 
ner of  the  property  of  the  Market  and  Stanyan 
Streets  and  Golden  Gate  Park  Improvement 
Company,  last  above  described,  and  running 
thence  south  22.15  chains;  thence  north  85  de- 
greees  30  minutes,  more  or  less,  east  and  paral- 
lel with  Twenty-fourth  street,  produced,  18.40 
chains;  thence  north  17  degrees  30  minutes, 
west  4.94  chains;  thence  north  16  chains;  thence 
west  16.97  chains  to  the  point  of  commence- 
ment. 
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Also,  commencing  at  the  southwesterly  corner 
of  the  property  of  J.  H.  Callamore,  last  above 
described,  and  running  thence  south  9.78  chains; 
thence  east  17.06  chains;  thence  north  1 1  degreej*- 
15  minutes,  east  1.55  chains;  thence  south  78 
degrees  45  minutes,  east  4.54  chains;  thence 
north  17  degrees  30  minutes,  west  11.09  chains; 
thence  south  85  degrees  30  minutes,  more  or 
less,  west  and  parallel  with  Twenty-fourth 
street,  produced,  18.40  chains  to  the  point  of 
commencement. 

The  estimated  cost  of  the  acquisition  of  said 
lands  is  the  sum  of  one  hundred  and  fifty-nine 
thousand  dollars  ($159,000). 

The  necessity  for  the  acquisition  of  said  lands 
is  that  excavatons  are  being  made  on  the  sides 
of  Twin  Peaks,  resulting  in  their  disfigurement, 
and  also  for  the  reason  that  the  requirements 
of  the  City  and  County  demand  additional  park 
facilities  in  that  section  of  said  City  and  County. 

ST.  MARY'S  SQUARE. 

The  acquisition  of  the  following  described 
lands  for  a  new  and  additional  public  park  or 
square  to  be  known  as  "St.  Mary's  Square," 
to-wit: 

Commencing  at  the  northeast  corner  of  Pine 
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and  Quincy  streets,  thence  east  along  the  north 
side  of  Pine  street  one  hundred  and  twenty-three 
(123)  feet  and  ten  (10)  inches  to  the  northwest 
corner  of  Pine  street  and  St.  Mary's  place; 
thence  at  right  angles  north  along  the  west  side 
of  St.  Mary's  place  two  hundred  and  seventy- 
five  (275)  feet  to  the  southwest  corner  of  Cali- 
fornia street  and  St.  Mary's  place;  thence  at 
right  angles  west  along  the  south  side  of  Cali- 
fornia street  seventy-one  (71)  feet;  thence  at 
right  angles  south  and  parallel  with  Quincy 
street  ninety-five  (95)  feet;  thence  at  right 
angles  west  and  parallel  with  California  street 
to  the  east  side  of  Quincy  street  fifty- four  (54) 
feet,  and  thence  south  along  the  east  side  of 
Quincy  street  one  hundred  and  eighty  (180) 
feet  to  the  northeast  corner  of  Pine  and  Quincy 
streets  and  point  of  commencement.  Being 
portion  of  Fifty-vara  Block  No.  93. 

Also  that  portion  of  Fifty-vara  Block  No.  93 
bounded  by  California,  Quincy,  Pine  and  Du- 
pont  streets. 

The  estimated  cost  of  the  acquisition  of  said 
lands  is  the  sum  of  two  hundred  and  five  thou- 
sand dollars  ($205,000). 

The  necessity  for  the  acquisition  of  said  lands 
for  public  park  purposes  is  that    the    require- 
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ments  of  the  City  and  County  demand  ad- 
ditional park  facilities  in  that  section  of  said 
City  and  County. 

MISSION  PARK. 

The  acquisition  of  the  blocks  of  land  known 
and  designated  upon  the  official  map  of  the 
City  and  County  as  Mission  Blocks  Nos.  86  and 
87,  for  the  purpose  of  providing  an  additional 
park  in  that  portion  of  the  City  and  County 
known  as  the  "Mission." 

The  estimated  cost  of  the  acquisition  of  said 
lands  is  the  sum  of  two  hundred  and  ninety- 
three  thousand  dollars  ($293,000). 

The  necessity  for  the  acquisition  of  said  lands 
for  public  park  purposes  is  that  the  require- 
ments of  the  City  and  County  demand  addition- 
al park  facilities  in  that  section  of  said  City  and 
County. 

Reference  is  hereby  made  to  Ordinances  Nos. 
700,  702,  703,  704,  705,  707  and  708,  approved 
April  13,  1903;  Ordinance  No.  710,  approved 
April  22,  1903;  Ordinances  Nos.  792  and  793, 
approved  June  8,  1903,  and  Ordinances  Nos. 
919  and  920,  approved  July  6,  1903. 

Section  3.     Bonds  of  the  City  and  County  of 
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San  Francisco  shall  issue  to  the  amount  of  one 
million  dollars  ($i,ooo,noo)  for  the  payment  of 
the  cost  of  the  construction  of  said  new  City  and 
County  Hospital  as  hereinabove  set  forth,  pro- 
vided that  the  proposition  be  accepted  by  two- 
thirds  of  the  electors  voting  thereon  at  said 
Special  Election. 

Bonds  of  the  City  and  County  of  San  Fran- 
cisco shall  issue  to  the  amount  of  seven  million 
two  hundred  and  fifty  thousand  dollars  ($7,- 
2£;o,ooo)  for  the  payment  of  the  cost  of  con- 
struction of  said  sewer  system  as  hereinabove 
set  forth,  provided  that  the  proposition  be  ac- 
cepted by  two-thirds  of  the  electors  voting 
thereon  at  said  Special  Election. 

Bonds  of  the  City  and  County  of  San  Fran- 
cisco shall  issue  to  the  amount  of  three  million 
five  hundred  and  ninety-five  thousand  dollars 
($3,595,000)  for  the  payment  of  the  cost  of 
construction  of  said  new  school  houses  and  of 
improvements  to  existing  school  houses,  and  the 
cost  of  acquisition  of  said  lands  for  erecting  new 
school  houses,  and  also  of  additional  lands  for 
playgrounds  for  establishing  schools  as  herein- 
above set  forth,  provided  that  the  proposition  be 
accepted  by  two-thirds  of  the  electors  voting 
thereon  at  said  Special  Election. 
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Bonds  of  the  City  and  County  of  San  Fran- 
cisco shall  issue  to  the  amount  of  one  million  six 
hundred  and  twenty-one  thousand  dollars 
($1,621,000)  for  the  payment  of  the  cost  of  said 
repair  and  improvement  of  accepted  streets  as 
hereinabove  set  forth,  provided  that  the  propo- 
sition be  accepted  by  t\vo-thirds  of  the  electors 
voting  thereon  at  said  Special  Election. 

Bonds  of  the  City  and  County  of  San  Fran- 
cisco shall  issue  to  the  amount  of  six  hundred 
and  ninety-seven  thousand  dollars  ($697,000) 
for  the  payment  of  the  cost  of  construction  of 
said  new  County  Jail  and  of  additions  to  said 
Hall  of  Justice,  and  the  cost  of  acquisition  of 
said  lands  for  the  construction  thereon  of  said 
County  Jail  and  additions  to  said  Hall  of  Jus- 
tice, as  hereinabove  set  forth,  provided  that  the 
proposition  be  accepted  by  two-thirds  of  the 
electors  voting  thereon  at  said  special  election. 

Bonds  of  the  City  and  County  of  San  Fran- 
cisco shall  issue  to  the  amount  of  one  million 
six  hundred  and  forty-seven  thousand  dollars 
($1,647,000)  for  the  payment  of  the  cost  of  con- 
struction of  said  building  to  be  used  as  a  "Pub- 
lic Library  and  Reading  Rooms,"  and  the  cost 
of  acquisition  of  said  land  for  the  construction 
thereon  of  said  building,    as    hereinabove    set 
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forth,  provided  that  the  proposition  be  ac- 
cepted by  two-thirds  of  the  electors  voting 
thereon  at  the  said  Special  Election. 

Bonds  of  the  City  and  County  of  San  Fran- 
cisco shall  issue  to  the  amount  of  seven  hundred 
and  forty-one  thousand  dollars  (741,000)  for 
the  payment  of  the  cost  of  acquisition  of  said 
lands  for  public  parks  to  be  used  as  children's 
playgrounds  as  hereinabove  set  forth,  provided 
that  the  proposition  be  accepted  by  two-thirds 
of  the  electors  voting  thereon  at  said  Special 
Election. 

Bonds  of  the  City  and  County  of  San  Fran- 
cisco shall  issue  to  the  amount  of  three  hundred 
and  thirty  thousand  dollars  ($330,000)  for  the 
payment  of  the  cost  of  the  acquisition  of  said 
land  for  the  extension  of  Golden  Gate  Park 
northerly  to  the  Presidio  Military  Reservation 
as  hereinabove  set  forth,  provided  that  the 
proposition  be  accepted  by  two-thirds  of  the 
electors  voting  thereon  at  said  Special  Election. 

Bonds  of  the  City  and  County  of  San  Fran- 
cisco shall  issue  to  the  amount  of  five  hundred 
and  ninety-seven  thousand  dollars  ($597,000) 
for  the  payment  of  the  cost  of  acquisition  of  said 
lands  for  an  additional  public  park  in  that  por- 
tion of  the  City  and  County  known  as  "Tele- 


157 


graph  Hill,"  as  hereinabove  set  forth,  provided 
that  the  proposition  be  accepted  by  two-thirds 
of  the  electors  voting  thereon  at  said  Special 
Election. 

Bonds  of  the  City  and  County  of  San  Fran- 
cisco shall  issue  to  the  amount  of  one  hundred 
and  fifty-nine  thousand  dollars  ($159,000)  for 
the  payment  of  the  cost  of  acquisition  of  said 
lands  for  an  additional  public  park  in  that  por- 
tion of  the  City  and  County  known  as  the  "Twin 
Peaks  Tract,"  as  hereinabove  set  forth,  pro- 
vided that  the  proposition  be  accepted  by  two- 
thirds  of  the  electors  voting  thereon  at  said 
Special  Election, 

Bonds  of  the  City  and  County  of  San  Fran- 
cisco shall  issue  to  the  amount  of  two  hundred 
and  five  thousand  dollars  ($205,000)  for  the 
payment  of  the  cost  of  acquisition  of  said  lands 
for  a  new  and  additional  public  park  or  square 
to  be  known  as  "St.  Mary's  Square,"  as  herein- 
above set  forth,  provided  that  the  proposition 
be  accepted  by  two-thirds  of  the  electors  voting 
thereon  at  said  Special  Election. 

Bonds  of  the  City  and  County  of  San  Fran- 
cisco shall  issue  to  the  amount  of  two  hundred 
and  ninety-three  thousand  dollars  ($293,000) 
for  the  payment  of  the  cost  of  acquisition  of  said 
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lands  for  an  additional  public  park  in  that  por- 
tion of  the  City  and  County  known  as  the  "Mis- 
sion," as  hereinabove  set  forth,  provided  that 
the  proposition  be  accepted  by  two-thirds  of  the 
electors  voting  thereon  at  said  Special  Election. 

The  bonds  shall  be  of  the  character  of  bonds 
known  as  serials.  Not  less  than  one-fortieth 
part  of  the  whole  amount  of  indebtedness  shall 
be  paid  each  and  every  year,  on  a  day  and  at  a 
place  to  be  fixed  by  the  Supervisors,  together 
with  the  interest  on  all  sums  unpaid  at  such 
date. 

Said  bonds  must  be  payable  on  the  day  and  at 
the  place  fixed  therein,  and  with  interest  at  the 
rate  of  three  and  one-half  (3J)  per  centum  per 
annum,  payable  annually,  semi-annually  or 
quarterly,  as  the  Supervisors  may  determine. 

Section  4.  The  Special  Election  hereby  called 
shall  be  held  on  TUESDAY,  the  twenty- 
ninth  day  of  September,  1903,  and  shall  be  held 
and  conducted,  and  the  votes  thereat  received 
and  canvassed,  and  returns  thereof  made,  and 
the  result  ascertained,  determined  and  de- 
clared as  herein  provided  and  according  to  the 
law  governing  such  elections  in  the  City  and 
County  of  San  Francisco,  and  the  polls  for  such 
election  shall  be  and  remain    open    from    six 
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o'clock  in  the  morning  until  five  o'clock  in  the 
afternoon  of  said  day. 

The  ballots  which  shall  be  used  at  said 
Special  Election  shall  be  of  the  same  character 
and  form  as  ballots  required  by  law  to  be  used 
at  municipal  elections  in  said  City  and  County 
of  San  Francisco,  except  as  otherwise  herein- 
after provided.  Each  of  said  ballots  shall  have 
printed  thereon  the  following  caption  or  head- 
ing, to  wit: 

"Municipal  Ticket,"  under  which  shall  be 
printed  the  following  words,  to  wit: 

"To  vote  for  the  propositions,  or  any  of  them, 
and  incurring  a  debt  therefor,  stamp  a  cross 
(X)  in  each  instance,  in  the  blank  space  to  the 
right  of  the  word  'Yes.'  To  vote  against  the 
propositions,  or  any  of  them,  and  against  in- 
curring a  debt  therefor,  stamp  a  cross  (X)  in 
each  instance,  in  the  blank  space  to  the  right  of 
the  word  'No.'  " 

Section  5.  The  said  propositions  shall  be 
printed  on  said  ballot  in  the  following  language^ 
to  wit: 

I.  "Proposition  to  incur  a  bonded  debt  of 
the  City  and  County  of  San  Francisco,  to  the 
amount  of  one    million    dollars    ($1,000,000), 
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with  interest  at  three  and  one-half  per  cent  per 
annum,  for  the  purpose  of  constructing  a  new 
City  and  County  Hospital,  in  and  for  said  City 
and  County." 

2.  "Proposition  to  incur  a  bonded  debt  of 
the  City  and  County  of  San  Francisco,  to  the 
amount  of  seven  million  two  hundred  and  fifty 
thousand  dollars  ($7,250,000),  with  interest  at 
three  and  one-half  per  cent  per  annum,  for  the 
purpose  of  constructing  a  sewer  system,  in  and 
for  said  City  and  County." 

3.  "Proposition  to  incur  a  bonded  debt  of 
the  City  and  County  of  San  Francisco,  to  the 
amount  of  three  million  five  hundred  and 
ninety-five  thousand  dollars  ($3,S95,ooo),  with 
interest  at  three  and  one-half  per  cent  per  an- 
num, for  the  purpose  of  constructing  new  school 
houses  and  improvements  to  existing  school 
houses,  and  for  the  acquisition  of  lands  for  erect- 
ing thereon  new  school  houses,  and  also  for  ad- 
ditional lands  for  playgrounds  for  established 
schools,  in  and  for  said  City  and  County." 

4.  "Proposition  to  incur  a  bonded  debt  of 
the  City  and  County  of  San  Francisco  to  the 
amount  of  one  million  six  hundred  and  twenty- 
one  thousand  dollars  ($1,621,000),  with  inter- 
est at  three  and  one-half  per  cent  per  annum, 
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for  the  purpose  of  repairing  and  improving  ac- 
cepted streets  of  said  City  and  County." 

5.  "Proposition  to  incur  a  bonded  debt  of 
the  City  and  County  of  San  Francisco,  to  the 
amount  of  six  hundred  and  ninety-seven  thou- 
sand dollars  ($697,000),  with  interest  at  three 
and  one-half  per  cent  per  annum,  for  the  pur- 
pose of  constructing  a  new  County  Jail  and 
additions  to  the  Hall  of  Justice,  and  to  acquire 
lands  for  the  construction  thereon  of  said 
County  Jail  and  additions  to  said  Hall  of 
Justice,  in  and  for  the  said  City  and  County." 

6.  "Proposition  to  incur  a  bonded  debt  of 
the  City  and  County  of  San  Francisco,  to  the 
amount  of  one  million  six  hundred  and  forty- 
seven  thousand  dollars  ($1,647,000),  with  in- 
terest at  three  and  one-half  per  cent  per  annum, 
for  the  purpose  of  constructing  a  building  to  be 
used  as  a  'Public  Library  and  Reading  Rooms,' 
and  to  acquire  land  for  the  construction  thereon 
of  said  building,  in  and  for  the  said  City  and 
County." 

7.  "Proposition  to  incur  a  bonded  debt  of 
the  City  and  County  of  San  Francisco,  to  the 
amount  of  seven  hundred  and  forty-one  thou- 
sand dollars  ($741,000),  with  interest  at  three 
and  one-half  per  cent  per  annum,  for  the  pur- 
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pose  of  acquiring  lands  for  public  parks  to  be 
used  as  children's  playgrounds,  in  and  for  said 
City  and  County." 

8.  "Proposition  to  incur  a  bonded  debt  of 
the  City  and  County  of  San  Francisco,  to  the 
amount  of  three  hundred  and  thirty  thousand 
dollars  ($330,000),  with  interest  at  three  and 
one-half  per  cent  per  annum,  for  the  purpose  of 
acquiring  lands  for  the  extension  of  Golden  Gate 
Park  northerly  between  Thirteenth  and  Four- 
teenth avenues  so  as  to  connect  with  the  Presidio 
Military  Reservation,  in  and  for  said  City  and 
County." 

9.  "Proposition  to  incur  a  bonded  debt  of 
the  City  and  County  of  San  Francisco,  to  the 
amount  of  five  hundred  and  ninety-seven  thou- 
sand dollars  ($597,000),  with  interest  at  three 
and  one-half  per  cent  per  annum,  for  the  pur- 
pose of  acquiring  lands  for  an  additional  public 
park  in  that  portion  of  the  City  and  County 
known  as  'Telegraph  Hill,'  in  and  for  said  City 
and  County." 

10.  "Proposition  to  incur  a  bonded  debt  of 
the  City  and  County  of  San  Francisco,  to  the 
amount  of  one  hundred  and  fifty-nine  thousand 
dollars  ($159,000),  with  interest  at  three  and 
one  half  per  cent  per  annum,  for  the  purpose  of 
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acquiring  lands  for  an  additional  public  park 
in  that  portion  of  the  City  and  County  known 
as  the  'Twin  Peaks  Tract,'  in  and  for  said  City 
and  County." 

11.  "Proposition  to  incur  a  bonded  debt  of 
the  City  and  County  of  San  Francisco,  to  the 
amount  of  two  hundred  and  five  thousand  dol- 
lars ($205,000),  with  interest  at  three  and  one- 
half  per  cent  per  annum,  for  the  purpose  of 
acquiring  lands  for  an  additional  public  park 
or  square,  to  be  known  as  'St.  Mary's  Square,' 
in  and  for  said  City  and  County." 

12.  "Proposition  to  incur  a  bonded  debt  of 
the  City  and  County  of  San  Francisco,  to  the 
amount  of  two  hundred  and  ninety-three  thou- 
sand dollars  ($293,000),  with  interest  at  three 
and  one-half  per  cent  per  annum,  for  the  pur- 
pose of  acquiring  lands  for  an  additional  public 
park  in  that  portion  of  the  City  and  County 
known  as  the  'Mission,'  in  and  for  said  City 
and  County." 

To  the  right  of  each  of  said  propositions,  on 
separate  lines,  shall  be  printed  the  words  "Yes" 
and  "No,"  in  each  instance,  and  to  the  right  of 
each  of  said  words  shall  be  left  a  blank  space 
for  a  cross. 

To  vote  for  the  propositions,  or  any  of  them. 
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the  voter  shall  stamp  a  cross  (X)  in  each  in- 
stance, in  the  blank  space  to  the  right  of  the 
word  "Yes." 

To  vote  against  the  propositions,  or  any  of 
them,  the  voter  shall  stamp  a  cross  (X)  in  each 
instance,  in  the  blank  space  to  the  right  of  the 
word  "No." 

The  election  precincts  and  the  numbers^ 
names  and  boundaries  thereof  for  said  Special 
Election,  and  the  places  of  voting,  and  the 
officers  to  conduct  said  election,  and  all  other 
necessary  proceedings  in  that  behalf,  shall  be 
respectively  defined,  designated,  selected,  ap- 
pointed and  had  by  the  Board  of  Election  Com- 
missioners of  said  City  and  County  of  San  Fran- 
cisco. 

All  persons  qualified  at  said  time  of  election 
to  vote  at  municipal  elections  in  said  City  and 
County  shall  be  qualified  to  vote  at  said  Special 
Election. 

As  soon  as  the  polls  are  finally  closed  in  each 
of  the  said  precincts  at  said  Special  Election, 
the  officers  of  election  shall  canvass  the  votes 
cast  in  their  respective  precincts  at  said  Special 
Election,  respectively  for  and  against  the  propo- 
sitions hereinbefore  mentioned,  as  nearly  as 
practicable  in  the  manner  provided  by  law  for 
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canvassing  votes  at  other  municipal  elections 
held  in  the  City  and  County  of  San  Francisco. 
The  returns  of  said  Special  Election  for  the 
said  precincts  shall  be  made  out  and  signed  in 
the  usual  form  by  the  officers  of  election  for 
said  precincts  respectively,  and  shall  be  de- 
posited with  the  Registrar  of  Voters  of  said 
City  and  County,  together  with  the  ballots  cast 
at  said  Special  Election  in  said  precincts  re- 
spectively. 

The  Board  of  Election  Commissioners  of  the 
City  and  County  of  San  Francisco  shall,  as 
soon  as  the  said  returns  and  ballots  from  all  of 
said  precincts  have  been  deposited  with  the 
Registrar  of  Voters  as  aforesaid,  canvass  the 
said  returns  and  declare  the  result  in  the  man- 
ner provided  by  law  for  canvassing  returns  and 
declaring  results  of  other  elections  in  said  City 
and  County.  If,  upon  the  canvass  of  the  said 
returns  as  aforesaid,  it  shall  be  found  and  de- 
termined that  at  least  two-thirds  of  the  qualified 
electors  of  said  City  and  County  of  San  Fran- 
cisco, voting  at  said  Special  Election,  voted  in 
favor  of  the  said  propositions,  or  any  of  them,  to 
issue  the  said  bonds,  then  bonds  of  the  City  and 
County  of  San  Francisco  to  the  proper  sum  shall 
be  issued  by  said  City  and  County  as  by  law 
provided  and    hereinbefore    prescribed    by   the 
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Board  of  Supervisors  of  said  City  and  County. 

Section  6.  This  ordinance  shall  take  effect 
and  be  in  force  from  and  after  its  passage. 

Section  7.  This  ordinance  shall  be  published 
for  at  least  ten  (10)  days  in  the  Official  News- 
paper. 

In  Board  of  Supervisors,  San  Francisco,  Aug 
ust  3,  1903. 

After  having  been  published  five  successive 
days,  according  to  law,  taken  up  and  passed  by 
the  following  vote : 

Ayes — Supervisors  Alpers,  Bent,  Booth,  Box- 
ton,  Braunhart,  Comte,  Connor,  Curtis,  D'An- 
cona,  Eggers,  Loughery,  Lynch,  Rea,  Walsh, 
Wilson. 

Absent — Supervisors,  Brandenstein,  McClel- 
lan,  Payot. 

Chas.  W.  Fay,  Clerk. 
Approved,  San  Francisco,  August  3,  1903. 

E.  E.  SCHMITZ, 

Mayor  and  ex-officio   President  of  the   Board 
of  Supervisors. 
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EXHIBIT  NO.  23. 


NOTICE  OF  SPECIAL  ELECTION. 


BILL  NO.   1 125. 


ORDINANCE  NO.  956. 


GIVING  NOTICE  OF  A  SPECIAL  ELEC- 

tion  for  the  purpose  of  submitting  to  the 
electors  of  the  City  and  County  proposi- 
tions for  the  construction  of  a  new  City 
and  County  Hospital;  the  construction  of 
a  sewer  system;  the  construction  of  new 
school  houses,  of  improvements  to  exist- 
ing school  houses,  the  acquisition  of  lands 
for  erecting  thereon  new  school  houses, 
and  also  for  additional  lands  for  play- 
grounds for  established  schools;  the  re- 
pair and  improvement  of  accepted  streets; 
the  construction  of  a  new  County  Jail,  the 
construction  of  additions  to  the  Hall  of 
Justice,  and  the  acquisition  of  lands  for 
the  construction  thereon  of  said  County 
Jail  and  additions  to  said  Hall  of  Jus- 
tice; the  construction  of  a  building  to  be 
used  as  a  "Public  Library  and  Reading 
Rooms,"   and   the   acquisition  of  land   for 
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the  construction  thereon  of  said  building; 
the  acquisition  of  lands  for  public  parks 
to  be  used  as  children's  playgrounds;  the 
acquisition  of  land  for  the  extension  of 
Golden  Gate  Park  northerly  to  the  Pre- 
sidio Military  Reservation;  the  acqui- 
sition of  lands  for  an  additional  public  park 
in  that  portion  of  the  City  and  County 
known  as  "Telegraph  Hill";^  the  acquisi- 
tion of  lands  for  an  additional  public  park 
in  that  portion  of  the  City  and  County 
known  as  the  "Twin  Peaks  Tract" ;  the 
acquisition  of  certain  lands  for  a  new 
and  additional  park  or  square  to  be 
known  as  "St.  Mary's  Square";  the  ac- 
quisition of  lands  for  an  additional  public 
park  in  that  portion  of  the  City  and 
County  known  as  the  "Mission,"  and  of 
incurring  a  bonded  indebtedness  therefor. 

Be  it  ordained  by  the  People  of  the  City  and 
County  of  San  Francisco  as  follows: 

Section  i.  Notice  is  hereby  given  that  a 
Special  Election  will  be  held  in  the  City  and 
County  of  San  Francisco  on  Tuesday  Septem- 
ber 29  1903,  for  the  purpose  of  submitting  to  the 
electors  of  the  City  and  County  twelve  (12)  cer- 
tain propositions  for  the  construction  and  acqui- 
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sition  of  municipal  buildings,  improvements  and 
lands,  and  to  incur  a  bonded  indebtedness  there- 
for. 

Special  reference  is  hereby  made  to  Ordin- 
ance No.  946,  passed  by  the  Board  of  Supervis- 
ors and  approved  August  3,  1903,  for  further 
particulars. 

The  polls  for  such  election  shall  be  and  re- 
main open  from  six  o'clock  in  the  morning  until 
five  o'clock  in  the  afternoon  of  said  day. 

The  ballots  which  shall  be  used  at  said  Spec- 
ial Election  shall  be  of  the  same  character  and 
form  as  ballots  required  by  law  to  be  used  at 
municipal  elections  in  said  City  and  County  of 
San  Francisco,  except  as  otherwise  hereinafter 
provided.  Each  of  said  ballots  shall  have  print- 
ed thereon  the  following  caption  or  heading,  to 
wit: 

"Municipal  Ticket,"  under  which  shall  be 
printed  the  following  words,  to  wit: 

"To  vote  for  the  propositions,  or  any  of  them, 
and  incurring  a  debt  therefor,  stamp  a  cross 
(X),  in  each  instance,  in  the  blank  space  to  the 
right  of  the  word  'Yes.'  To  vote  against  the 
propositions,  or  any  of  them  and  against  incurr- 
ing a  debt  therefor,  stamp  a  cross  (X)   in  each 
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instance,  in  the  blank  space  to  the  right  of  the 
word  'No.'  " 

The  said  propositions  shall  be  printed  on  said 
ballot  in  the  following  language,  to  wit: 

1.  "Proposition  to  incur  a  bonded  debt  of 
the  City  and  County  of  San  Francisco,  to  the 

amount   of    one    million    dollars    ($1,000,000), 

with  interest  at  three  and  one-half  per  cent  per 

annum,  for  the  purpose  of  constructing  a  new 

City  and  County  Hospital,  in  and  for  said  City 

and  County." 

2.  "Proposition  to  incur  a  bonded  debt  of 
the  City  and  County  of  San  Francisco,  to  the 
amount  of  seven  million  two  hundred  and  fifty 
thousand  dollars  ($7,250,000),  with  interest  at 
three  and  one-half  per  cent  per  annum,  for  the 
purpose  of  constructing  a  sewer  system,  in  and 
for  said  City  and  County." 

3.  "Proposition  to  incur  a  bonded,  debt  of 
the  City  and  County  of  San  Francisco,  to  the 
amount  of  three  million  five  hundred  and  nine- 
ty-five thousand  dollars  ($3,595,000),  with  in 
terest  at  three  and  one-half  per  cent  per  annum, 
for  the  purpose  of  constructing  new  school 
houses  and  improvements  to  existing  school 
houses,  and  for  the  acquisition  of  lands  for  erect- 
ing thereon  new  school  houses,  and  also  for  ad- 
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ditional  lands  for  playgrounds  for  established 
schools,  in  and  for  said  City  and  County." 

4.  "Proposition  to  incur  a  bonded  debt  of 
the  City  and  County  of  San  Francisco,  to  the 
amount  of  one  million  six  hundred  and  twenty- 
one  thousand  dollars  ($1,621,000),  with  inter- 
est at  three  and  one-half  per  cent  per  annum,  for 
the  purpose  of  repairing  and  improving  accept- 
ed streets  of  said  City  and  County." 

5.  "Proposition  to  incur  a  bonded  debt  of 
the  City  and  County  of  San  Francisco,  to  the 
amount  of  six  hundred  and  ninety-seven  thous- 
and dollars  ($697,000),  with  interest  at  three 
and  one-half  per  cent  per  annum,  for  the  pur- 
pose of  constructing  a  new  County  Jail  and  ad- 
ditions to  the  Hall  of  Justice,  and  to  acquire 
lands  for  the  construction  thereon  of  said  Coun- 
ty Jail  and  additions  to  said  Hall  of  Justice, 
in  and  for  the  said  City  and  County." 

6.  "Proposition  to  incur  a  bonded  debt  of 
the  City  and  County  of  San  Francisco,  to  the 
amount  of  one  million  six  hundred  and  forty- 
seven  thousand  dollars  ($1,647,000),  with  inter- 
est at  three  and  one-half  per  cent  per  annum,  for 
the  purpose  of  constructing  a  building  to  be  used 
as  a  'Public  Library  and  Reading  Rooms,'  and 
to  acquire  land  for  the  construction  thereon  of 
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said  building,    in   and   for  the   said   City   and 
County." 

7.  "Proposition  to  incur  a  bonded  debt  of 
the  City  and  County  of  San  Francisco,  to  the 
amount  of  seven  hundred  and  forty-one  thous- 
and dollars  ($741,000),  with  interest  at  three 
and  one-half  per  cent  per  annum,  for  the  pur- 
pose of  acquiring  lands  for  public  parks  to  be 
used  as  children's  playgrounds,  in  and  for  said 
City  and  County." 

8.  "Proposition  to  incur  a  bonded  debt  of 
the  City  and  County  of  San  Francisco,  to  the 
amount  of  three  hundred  and  thirty  thousand 
dollars  ($330,000),  with  interest  at  three  and 
one-half  per  cent  per  annum,  for  the  purpose  of 
acquiring  lands  for  the  extension  of  Golden  Gate 
Park  northerly  between  Thirteenth  and  Four- 
teenth avenues  so  as  to  connect  with  the  Presidio 
Military  Reservation,  in  and  for  said  City  and 
County." 

9.  "Proposition  to  incur  a  bonded  debt  of 
the  City  and  County  of  San  Francisco,  to  the 
amount  of  five  hundred  and  ninety-seven  thous- 
and dollars  ($597,000),  with  interest  at  three 
and  one-half  per  cent  per  annum  for  the  pur- 
pose of  acquiring  lands  for  an  additional  public 
park  in  that  portion  of  the  City  and  County 
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known  as  'Telegraph  Hill,'  in  and  for  said  City 
and  County." 

10.  "Proposition  to  incur  a  bonded  debt  of 
the  City  and  County  of  San  Francisco,  to  the 
amount  of  one  hundred  and  fifty-nine  thousand 
dollars  ($159,000),  with  interest  at  three  and 
one-half  per  cent  per  annum,  for  the  purpose 
of  acquiring  lands  for  an  additional  public  park 
in  that  portion  of  the  City  and  County  known  as 
the  'Twin  Peaks  Tract,'  in  and  for  said  City 
and  County." 

11.  "Proposition  to  incur  a  bonded  debt  of 
the  City  and  County  of  San  Francisco  to  the 
amount  of  two  hundred  and  five  thousand  dol- 
lars ($205,000),  with  interest  at  three  and  one- 
half  per  cent  per  annum,  for  the  purpose  of 
acquiring  lands  for  an  additional  public  park 
or  square,  to  be  known  as  'St.  Mary's  Square,' 
in  and  for  said  City  and  County." 

12.  "Proposition  to  incur  a  bonded  debt  of 
the  City  and  County  of  San  Francisco,  to  the 
amount  of  two  hundred  and  ninety-three  thou- 
sand dollars  ($293,000)  with  interest  at  three 
and  one-half  per  cent  per  annum,  for  the  pur- 
pose of  acquiring  lands  for  an  additional  public 
park  in  that  portion  of  the  City    and    County 
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known  as  the  'Mission,'  in  and  for  said  City  and 
County." 

To  the  right  of  each  of  said  propositions,  on 
separate  lines,  shall  be  printed  the  words  "Yes" 
and  "No,"  in  each  instance,  and  to  the  right  of 
each  of  said  words  shall  be  left  a  blank  space  for 
a  cross. 

To  vote  for  the  propositions,  or  any  of  them, 
the  voter  shall  stamp  a  cross  (X)  in  each  in- 
stance, in  the  blank  space  to  the  right  of  the 
word  "Yes." 

To  vote  against  the  propositions,  or  any  of 
them,  the  voter  shall  stamp  a  cross  (X)  in  each 
instance,  in  the  blank  space  to  the  right  of  the 
word  "No." 

The  election  precincts  and  the  numbers, 
names  and  boundaries  thereof  for  said  Special 
Election,  and  the  places  of  voting,  and  the 
officers  to  conduct  said  election,  and  all  other 
necessary  proceedings  in  that  behalf  shall  be  re- 
spectively defined,  designated,  selected,  ap- 
pointed and  had  by  the  Board  of  Election  Com- 
missioners of  the  City  and  County  of  San  Fran- 
cisco. 

All  persons  qualified  at  said  time  of  election 
to  vote  at  municipal  elections  in  said  City  and 
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County  shall  be  qualified  to  vote  at  said  Special 
Election.  i 

Section  2.  The  purpose  for  which  said  in- 
debtedness is  proposed  to  be  incurred  is  the  con- 
struction and  acquisition,  in  accordance  with 
the  plans  and  estimates  of  cost  and  the  appraise- 
ments of  the  City  Engineer,  filed  by  the  Board 
of  Public  Works  in  the  ofhce  of  the  Board  of 
Supervisors  July  24,  1903,  of  municipal  build- 
ings, improvements  and  lands,  as  follows : 

HOSPITAL. 

The  construction  of  a  new  City  and  County 
Hospital  upon  a  site,  the  property  of  the  City 
and  County,  selected  in  accordance  with  Reso- 
lution No.  551  of  the  Board  of  Supervisors, 
"Providing  for  the  selection,  adoption  and  dedi- 
cation of  the  proposed  new  City  and  County 
Hospital  Buildings,"  approved  June  27,  1900. 

The  estimated  cost  of  construction  of  said 
Hospital  is  the  sum  of  one  million  dollars 
($1,000,000). 

SEWER  SYSTEM. 

The  construction  of  a  sewer  system  for  the 
City  and  County. 

The  estimated    cast    of    construction  of  said 
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sewer  system  is  seven  million  two  hundred  and 
fifty  thousand  dollars   ($7,250,000). 

SCHOOLS,  SITES  AND  PLAYGROUNDS. 

The  construction  of  new  school  houses,  of  im- 
provements to  existing  school  houses,  the  acqui- 
sition of  lands  for  erecting  thereon  new  school 
houses,  and  also  for  additional  lands  for  play- 
grounds for  established  schools. 

The  estimated  cost  of  construction  of  said 
buildings  and  improvements  and  of  the  land 
to  be  acquired  is  three  million  five  hundred  and 
ninety-five  thousand  dollars    ( $3, 595, 000) . 

STREETS. 

The  repair  and  improvement  of  accepted 
streets  of  the  City  and  County. 

The  estimated  cost  of  said  repair  and  im- 
provement is  the  sum  of  one  million  six  hundred 
and  t^venty-one  thousand  dollars  ($1,621,000). 

COUNTY  JAIL  AND  ADDITIONS  TO  HALL  OF 
JUSTICE. 

The  construction  of  a  new  County  Jail,  the 
construction  of  additions  to  the  Hall  of  Justice, 
and  the  acquisition  of  lands  for  the  construction 
thereon  of  said  County  Jail,  and  said  additions 
to  said  Hall  of  Justice. 
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The    estimated    cost   of    construction  of  said 

County  Jail  and  said  additions  to  the  Hall  of 
Justice  and  of  lands  to  be  acquired  is  six  hun- 
dred and  ninety-seven  thousand  dollars  ($697,- 
000). 

PUBLIC   LIBRARY  AND   READING  ROOMS. 

The  construction  of  a  building  to  be  used  as 
a  "Public  Library  and  Reading  Rooms,"  and 
the  acquisition  of  lands  for  the  construction 
thereon  of  said  building. 

The  estimated  cost  of  construction  of  said 
building  and  of  the  land  to  be  acquired  is  one 
million  six  hundred  and  forty-seven  thousand 
dollars   ($1,647,000). 

PARKS  FOR  children's  PLAYGROUNDS. 

The  acquisition  of  lands  for  public  parks  to 
be  used  for  children's  playgrounds. 

The  estimated  cost  of  the  acquisition  of  said 
lands  is  the  sum  of  seven  hundred  and  forty-one 
thousand  dollars  ($741,000). 

PARK  AND  PRESIDIO  EXTENSION. 

The  acquisition  of  lands  for  the  purpose  of 
connecting  Golden  Gate  Park  with  the  Presidio 
Military  Reservation. 
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The  estimated  cost  of  the  acquisition  of  said 
lands  is  the  sum  of  three  hundred  and  thirty 
thousand  dollars  ($330,000).    . 

TELEGRAPH  HILL  PARK. 

The  acquisition  of  lands  for  an  additional 
public  park  in  that  portion  of  the  City  and 
County  known  as  "Telegraph  Hill." 

The  estimated  cost  of  the  acquisition  of  said 
lands  is  the  sum  of  five  hundred  and  ninety-seven 
thousand  dollars   ($597,000). 

TWIN  PEAKS  PARK. 

The  acquisition  of  lands  for  an  additional 
public  park  in  that  portion  of  the  City  and 
County  known  as  the  "Twin  Peaks  Tract." 

The  estimated  cost  of  the  acquisition  of  said 
lands  is  the  sum  of  one  hundred  and  fifty-nine 
thousand  dollars  ($159,000). 

ST.    MARY'S    SQUARE. 

The  acquisition  of  lands  for  a  new  and  ad- 
ditional public  park  or  square  to  be  known  as 
"St.  Mary's  Square." 

The  estimated  cost  of  the  acquisition  of  said 
lands  is  the  sum  of  two  hundred  and  five  thou- 
sand dollars  ($205,000). 


179 


MISSION  PARK. 


The  acquisition  of  lands  for  the  purpose  of 
providing  an  additional  park  in  that  portion 
of  the  City  and  County  known  as  the  "Mission." 

The  estimated  cost  of  the  acquisition  of  said 
land  is  the  sum  of  tvvo  hundred  and  ninety-three 
thousand  dollars  ($293,000). 

Section  3.  Bonds  of  the  City  and  County  of 
San  Francisco  shall  issue  to  the  amount  of  one 
million  dollars  ($1,000,000)  for  the  payment  of 
the  cost  of  construction  of  said  new  City  and 
County  Hospital  as  hereinabove  set  forth,  pro- 
vided that  the  proposition  be  accepted  by  two- 
thirds  of  the  electors  voting  thereon  at  said 
Special  Election. 

Bonds  of  the  City  and  County  of  San  Fran- 
cisco shall  issue  to  the  amount  of  seven  million 
two  hundred  and  fifty  thousand  dollars 
($7,250,000)  for  the  payment  of  the  cost  of 
construction  of  said  sewer  system  as  hereinabove 
set  forth,  provided  that  the  proposition  be  ac- 
cepted by  two-thirds  of  the  electors  voting 
thereon  at  said  Special  Election. 

Bonds  of  the  City  and  County  of  San  Fran- 
cisco shall  issue  to  the  amount  of  three  million 
five  hundred  and  ninety-five  thousand  dollars 
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($3,595,000)  for  the  payment  of  the  costs  of 
construction  of  said  new  school  houses  and  of 
improvements  to  existing  school  houses,  and  the 
cost  of  acquisition  of  said  lands  for  erecting 
thereon  new  school  houses,  and  also  of  addition- 
al lands  for  playgrounds  for  established  schools 
as  hereinabove  set  forth,  provided  that  the  prop- 
osition be  accepted  by  two-thirds  of  the  electors 
voting  thereon  at  said  Special  Election, 

Bonds  of  the  City  and  County  of  San  Fran- 
cisco shall  issue  to  the  amount  of  one  million 
six  hundred  and  twenty-one  thousand  dollars 
($1,621,000)  for  the  payment  of  the  cost  of 
said  repair  and  improvement  of  accepted  streets 
as  hereinabove  set  forth,  provided  that  the 
proposition  be  accepted  by  two-thirds  of  the 
electors  voting  thereon  at  said  Special  Election. 

Bonds  of  the  City  and  County  of  San  Fran- 
cisco shall  issue  to  the  amount  of  six  hundred 
and  ninety-seven  thousand  dollars  ($697,000) 
for  the  payment  of  the  cost  of  construction  of 
said  new  County  Jail  and  of  additions  to  said 
Hall  of  Justice,  and  the  cost  of  acquisition  of 
said  lands  for  the  construction  thereon  of  said 
County  Jail  and  additions  to  said  Hall  of 
Justice,  as  hereinabove  set  forth,  provided  that 
the  proposition   be   accepted   by  two-thirds   of 
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the  electors  voting  thereon  at  said  Special  Elec- 
tion. 

Bonds  of  the  City  and  County  of  San  Fran- 
cisco shall  issue  to  the  amount  of  one  million  six 
hundred  and  forty-seven  thousand  dollars 
($1,647,000)  for  the  payment  of  the  cost  of  con- 
struction of  said  building  to  be  used  as  a  "Pub- 
lic Library  and  Reading  Rooms,"  and  the  cost 
of  acquisition  of  said  land  for  the  construction 
thereon  of  said  building,  as  hereinabove  set 
forth,  provided  that  the  proposition  be  accepted 
by  two-thirds  of  the  electors  voting  thereon  at 
said  Special  Election. 

Bonds  of  the  City  and  County  of  San  Fran- 
cisco shall  issue  to  the  amount  of  seven  hundred 
and  forty-one  thousand  dollars  ($741,000)  for 
the  payment  of  the  cost  of  acquisition  of  said 
lands  for  public  parks  to  be  used  as  children's 
playgrounds  as  hereinabove  set  forth,  provided 
that  the  proposition  be  accepted  by  two-thirds 
of  the  electors  voting  thereon  at  said  Special 
Election. 

Bonds  of  the  City  and  County  of  San  Fran- 
cisco shall  issue  to  the  amount  of  three  hundred 
and  thirty  thousand  dollars  ($330,000)  for  the 
payment  of  the  cost  of  the  acquisition  of  said 
land  for  the  extension  of    Golden    Gate    Park 
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northerly  to  the  Presidio  Military  Reservation 
as  hereinabove  set  forth,  provided  that  the 
proposition  be  accepted  by  two-thirds  of  the 
electors  voting  thereon  at  said  Special  Election. 

Bonds  of  the  City  and  County  of  San  Fran- 
cisco shall  issue  to  the  amount  of  five  hundred 
and  ninety-seven  thousand  dollars  ($597,000) 
for  the  payment  of  the  cost  of  acquisition  of  said 
lands  for  an  additional  public  park  in  that  por- 
tion of  the  City  and  County  known  as  "Tele- 
graph Hill,"  as  hereinabove  set  forth,  provided 
that  the  proposition  be  accepted  by  two-thirds 
of  the  electors  voting  thereon  at  said  Special 
Election. 

Bonds  of  the  City  and  County  of  San  Fran- 
cisco shall  issue  to  the  amount  of  one  hundred 
and  fifty-nine  thousand  dollars  ($159,000)  for 
the  payment  of  the  cost  of  acquisition  of  said 
lands  for  an  additional  public  park  in  that  por- 
tion of  the  City  and  County  known  as  the  "Twin 
Peaks  Tract,"  as  hereinabove  set  forth,  provided 
that  the  proposition  be  accepted  by  two-thirds 
of  the  electors  voting  thereon  at  said  Special 
Election. 

Bonds  of  the  City  and  County  of  San  Fran- 
cisco shall  issue  to  the  amount  of  two  hundred 
and  five  thousand  dollars   ($205,000)     for    the 
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payment  of  the  cost  of  acquisition  of  said  lands 
for  a  new  and  additional  public  park  or  square 
to  be  known  as  "St.  Mary's  Square,"  as  herein- 
above set  forth,  provided  that  the  proposition  be 
accepted  by  two-thirds  of  the  electors  voting 
thereon  at  said  Special  Election. 

Bonds  of  the  City  and  County  of  San  Fran- 
cisco shall  issue  to  the  amount  of  two  hundred 
and  ninety-three  thousand  dollars  ($293,000) 
for  the  payment  of  the  cost  of  acquisition  of  said 
lands  for  an  additional  public  park  in  that  por- 
tion of  the  City  and  County  known  as  the  "Mis- 
sion," as  hereinabove  set  forth,  provided  that 
the  proposition  be  accepted  by  two-thirds  of  the 
electors  voting  thereon  at  said  Special  Election. 

The  bonds  shall  be  of  the  character  of  bonds 
known  as  serials.  Not  less  than  one-fortieth 
part  of  the  whole  amount  of  indebtedness  shall 
be  paid  each  and  every  year,  on  a  day  and  at  a 
place  to  be  fixed  by  the  Supervisors,  together 
with  the  interest  on  all  sums  unpaid  at  such 
date. 

Said  bonds  must  be  payable  on  the  day  and  at 
the  place  fixed  therein,  and  with  interest  at  the 
rate  of  three  and  one-half  (3^)  per  centum  per 
annum,  payable  annually,  semi-annually  or 
quarterly,  as  the  Supervisors  may  determine. 
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The  total  number  of  said  bonds  proposed  to 
be  issued  for  the  construction  of  a  new  City  and 
County  Hospital  is  1650,  said  total  number  be- 
ing distributed  as  follows :  500  of  said  bonds 
shall  be  of  the  denomination  of  one  hundred 
dollars  ($100)  each;  400  of  said  bonds  shall  be 
of  the  denomination  of  five  hundred  dollars 
($500)  each;  y^o  of  said  bonds  shall  be  of  the 
denomination  of  one  thousand  dollars  ($1000) 
each. 

The  amount  of  the  tax  levy  for  the  payment 
of  such  bonds  and  interest  thereon  for  each  year 
during  the  existence  of  such  debt  will  be  one- 
fortieth  (1-40)  part  of  the  entire  amount  of  the 
proposed  debt  of  one  million  dollars  ($1,000,- 
000) ,  together  with  an  amount  sufficient  to  pay 
the  interest  due  upon  the  part  of  said  debt  re- 
maining unpaid.  The  total  maximum  tax  levy 
for  the  full  period  of  forty  years  for  the  pay- 
ment of  said  proposed  issue  of  bonds,  including 
interest,  will  be  one  million  seven  hundred  and 
seventeen  thousand  and  five  hundred  dollars 
($1,717,500). 

The  maximum  tax  levy  for  one  year  for  said 
total  proposed  issue  of  bonds,  with  interest,  will 
be  sixty  thousand  dollars  ($60,000). 

The  total  number  of  said  bonds  proposed  to 
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be  issued  for  the  construction  of  a  sewer  system 
is  11,963,  said  total  number  being  distributed  as 
follows:  3625  of  said  bonds  shall  be  of  the  de- 
nomination of  one  hundred  dollars  ($100) 
each;  2901  of  said  bonds  shall  be  of  the  denomi- 
nation of  five  hundred  dollars  ($500)  each; 
5437  of  said  bonds  shall  be  of  the  denomination 
of  one  thousand  dollars  ($1000)   each. 

The  amount  of  the  tax  levy  for  the  payment 
of  such  bonds  and  interest  thereon  for  each  year 
during  the  existence  of  such  debt  will  be  one- 
fortieth  (1-40)  part  of  the  entire  amount  of  the 
proposed  debt  of  seven  million  tvvo  hundred  and 
fifty  thousand  dollars  ($7,250,000),  together 
wath  an  amount  sufficient  to  pay  the  interest  due 

upon  the  part  of  said  debt  remaining  unpaid. 
The  total  maximum  tax  levy  for  the  full  period 
of  forty  years  for  the  payment  of  said  proposed 
issue  of  bonds,  including  interest,  will  be  t^velve 
million  four  hundred  and  fifty-one  thousand 
and  eight  hundred  and  seventy-five  dollars 
($12,451,875). 

The  maximum  tax  levy  for  one  year  for  said 
total  proposed  issue  of  bonds,  with  interest,  will 
be  four  hundred  and  thirty-five  thous^and  dol- 
lars ($435,000). 

The  total  number  of  said  bonds  proposed  to 
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be  issued  for  the  construction  of  new  school 
houses  and  of  improvements  to  existing  school 
houses  and  for  the  acquisition  of  lands  for  erect- 
ing thereon  new  school  houses,  and  also  for  ad- 
ditional lands  for  playgrounds  for  established 
schools,  is  5934,  said  total  number  being  dis- 
tributed as  follows:  1800  of  said  bonds  shall  be 
of  the  denomination  of  one  hundred  dollars 
($100)  each;  1438  of  said  bonds  shall  be  of  the 
denomination  of  five  hundred  dollars  ($500) 
each;  2696  of  said  bonds  shall  be  of  the  denomi- 
nation of  one  thousand  dollars  ($1000)  each. 

The  amount  of  the  tax  levy  for  the  payment 
of  such  bonds  and  interest  thereon  for  each  year 
during  the  existence  of  such  debt  will  be  one- 
fortieth  (1-40)  part  of  the  entire  amount  of  the 
proposed  debt  of  three  million  five  hundred  an 
ninety-five  thousand  dollars  ($3,595,000),  to- 
gether with  an  amount  sufficient  to  pay  the  inter- 
est due  upon  the  part  of  said  debt  remaining 
unpaid.  The  total  maximum  tax  levy  for  the 
full  period  of  forty  years  for  the  payment  of 
said  proposed  issue  of  bonds,  including  interest, 
will  be  six  million  one  hundred  and  seventy-four 
thousand  four  hundred  and  twelve  and  fifty- 
hundredths  dollars  ($6,174,412.50). 

The  maximum  tax  levy  for  one  year  for  said 
total  proposed  issue  of  bonds,  with  interest,  will 
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be  two  hundred  and  fifteen  thousand  and  seven 
hundred  dollars  ($215,700). 

The  total  number  of  said  bonds  proposed  to 
be  issued  for  the  repair  and  improvement  of  ac- 
cepted streets  of  the  City  and  County  is  2683, 
said  total  number  being  distributed  as  follows : 
820  of  said  bonds  shall  be  of  the  denomination 
of  one  hundred  dollars  ($100)  each;  648  of  said 
bonds  shall  be  of  the  denomination  of  five  hun- 
dred dollars  ($500)  each;  1215  of  said  bonds 
shall  be  of  the  denomination  of  one  thousand 
dollars  ($1000)  each. 

The  amount  of  the  tax  levy  for  the  payment 
of  such  bonds  and  interest  thereon  for  each  year 
during  the  existence  of  such  debt  will  be  one- 
fortieth  (1-40)  part  of  the  entire  amount  of  the 
proposed  debt  of  one  million  six  hundred  and 
twenty-one  thousand  dollars  ($1,621,000),  to- 
gether with  an  amount  sufficient  to  pay  the  inter- 
est due  upon  the  part  of  said  debt  remaining  un- 
paid. The  total  maximum  tax  levy  for  the  full 
period  of  forty  years  for  the  payment  of  said 
proposed  issue  of  bonds,  including  interest,  will 
be  two  million  seven  hundred  and  eighty-four 
thousand  and  sixty-seven  and  fifty-hundredths 
dollars   ($2,784,067.50). 

The  maximum  tax  levy  for  one  year  for  said 
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total  proposed  issue  of  bonds,  with  interest,  will 
be  ninety-seven  thousand  and  two  hundred  and 
sixty  dollars  ($97,260). 

The  total  number  of  said  bonds  proposed  to 
be  issued  for  the  construction  of  a  new  County 
Jail,  the  construction  of  additions  to  the  Hall 
of  Justice,  and  the  acquisition  of  lands  for  the 
construction  thereon  of  said  County  Jail,  and 
said  additions  to  said  Hall  of  Justice,  is  1160, 
said  total  number  being  distributed  as  follows: 
360  of  said  bonds  shall  be  of  the  denomination 
of  one  hundred  dollars  ($100)  each;  278  of  said 
bonds  shall  be  of  the  denomination  of  five  hun- 
dred dollars  ($500)  each;  522  of  said  bonds 
shall  be  of  the  denomination  of  one  thousand 
dollars  ($1000)  each. 

The  amount  of  the  tax  levy  for  the  payment 
of  such  bonds  and  interest  thereon  for  each  year 
during  the  existence  of  such  debt  will  be  one- 
fortieth  (1-40)  part  of  the  entire  amount  of  the 
proposed  debt  of  six  hundred  and  ninety-seven 
thousand  dollars  ($697,000),  together  with  an 
amount  sufficient  to  pay  the  interest  due  upon 
the  part  of  said  debt  remaining  unpaid.  The 
total  maximum  tax  levy  for  the  full  period  of 
forty  years  for  the  payment  of  said  proposed 
issue  of  bonds,  including  interest,  will  be  one 
million  one  hundred  and  ninety-seven  thousand 
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and  ninety-seven    and    fifty-hundredths    dollars 
($1,197,097.50). 

The  maximum  tax  levy  for  one  year  for  said 
total  proposed  issue  of  bonds,  with  interest,  will 
be  forty-one  thousand  and  eight  hundred  and 
twenty  dollars  ($41,820). 

The  total  number  of  said  bonds  proposed  to 
be  issued  for  the  construction  of  a  building  to 
be  used  as  a  "Public  Library  and  Reading 
Rooms,"  and  the  acquisition  of  land  for  the  con- 
srtuction  thereon  of  said  building,  is  2723,  said 
total  number  being  distributed  as  follows:  830 
of  said  bonds  shall  be  of  the  denomination  of 
one  hundred  dollars  ($100)  each;  658  of  said 
bonds  shall  be  of  the  denomination  of  five  hun- 
dred dollars  ($500)  each;  1235  of  said  bonds 
shall  be  of  the  denomination  of  one  thousand 
dollars  ($1000)  each. 

The  amount  of  the  tax  levy  for  the  payment 
of  such  bonds  and  interest  thereon  for  each  year 
during  the  existence  of  such  debt  will  be  one- 
fortieth  (1-40)  part  of  the  entire  amount  of  the 
proposed  debt  of  one  million  six  hundred  and 
forty-seven  thousand  dollars  ($1,647,000),  to- 
gether with  an  amount  sufficient  to  pay  the  inter- 
est due  upon  the  part  of  said  debt  remaining  un- 
paid.      The     total     maximum     tax     levy     for 
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forty  years  for  the  payment  of  said  pro- 
posed issue  of  bonds,  including  interest, 
will  two  million  eight  hundred  and 
twenty-eight  thousand  and  seven  hundred  and 
twenty-t^vo  and  fifty-hundredths  dollars 
($2,828,722.50). 

The  maximum  tax  levy  for  one  year  for  said 
total  proposed  issue  of  bonds,  with  interest,  will 
be  ninety-eight  thousand  and  eight  hundred  and 
twenty  dollars  ($98,820). 

The  total  number  of  said  bonds  proposed  to 
be  issued  for  the  acquisition  of  lands  for  pub- 
lic parks  to  be  used  for  children's  playgrounds 
is  1 23 1,  said  total  number  being  distributed  as 
follows:  380  of  said  bonds  shall  be  of  the  de- 
nomination of  one  hundred  dollars  ($100) 
each;  296  of  said  bonds  shall  be  of  the  denomi- 
nation of  five  hundred  dollars  ($500)  each; 
555  of  said  bonds  shall  be  of  the  denomination 
of  one  thousand  dollars  ($1000)  each. 

The  amount  of  the  tax  levy  for  the  payment 
of  such  bonds  and  interest  thereon  for  each  year 
during  the  existence  of  such  debt  will  be  one- 
fortieth  (1-40)  part  of  the  entire  amount  of  the 
proposed  debt  of  seven  hundred  and  forty-one 
thousand  dollars  ($741,000),  together  with  an 
amount  sufficient  to  pay  the  interest  due  upon 
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the  part  of  said  debt  remaining  unpaid.  The 
total  maximum  tax  levy  for  the  full  period  of 
forty  years  for  the  payment  of  said  proposed  is- 
sue of  bonds,  including  interest,  will  be  one 
million  two  hundred  and  seventy-two  thousand 
and  six  hundred  and  sixty-seven  and  fifty-hun- 
dredths  dollars    ($1,272,667.50). 

The  maximum  tax  levy  for  one  year  for  said 
total  proposed  issue  of  bonds,  with  interest,  will 
be  forty-four  thousand  and  four  hundred  and 
sixty  dollars  ($44,460). 

The  total  number  of  said  bonds  proposed  to 
be  issued  for  the  acquisition  of  lands  for  the 
purpose  of  connecting  Golden  Gate  Park  with 
the  Presidio  Military  Reservation  is  759,  said 
total  number  being  distributed  as  follows:  330 
of  said  bonds  shall  be  of  the  denomination  of 
one  hundred  dollars  ($100)  each;  264  of  said 
bonds  shall  be  of  the  denomination  of  five  hun- 
dred dollars  ($500)  each;  165  of  said  bonds 
shall  be  of  the  denomination  of  one  thousand 
dollars  ($1000)  each. 

The  amount  of  the  tax  levy  for  the  payment 
of  such  bonds  and  interest  thereon  for  each  year 
during  the  existence  of  such  debt  will  be  one- 
fortieth  (1-40)  part  of  the  entire  amount  of 
the  proposed  debt  of  three  hundred  and  thirty 
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thousand  dollars  ($330,000),  together  with  aa 
amount  sufficient  to  pay  the  interest  due  upon 
the  part  of  said  debt  remaining  unpaid.  The 
total  maximum  tax  levy  for  the  full  period  of 
forty  years  for  the  payment  of  said  proposed  is- 
sue of  bonds,  including  interest,  will  be  five 
hundred  and  sixty-six  thousand  and  seven  hun- 
dred and  seventy-five  dollars   ($566,775). 

The  maximum  tax  levy  for  one  year  for  said 
total  proposed  issue  of  bonds,  with  interest,  will 
be  nineteen  thousand  and  eight  hundred  dollars 

($19,800). 

The  total  number  of  said  bonds  proposed  to 
be  issued  for  the  acquisition  of  lands  for  an  ad- 
ditional public  park  in  that  portion  of  the  City 
and  County  known  as  "Telegraph  Hill"  is  995, 
said  total  number  being  distributed  as  follows: 
310  of  said  bonds  shall  be  of  the  denomination 
of  one  hundred  dollars  ($100)  each;  238  of  said 
bonds  shall  be  of  the  denomination  of  five  hun- 
dred dollars  ($500)  each;  447  of  said  bonds 
shall  be  of  the  denomination  of  one  thousand 
dollars   ($1000)   each. 

The  amount  of  the  tax  levy  for  the  payment 
of  such  bonds  and  interest  thereon  for  each 
year  during  the  existence  of  such  debt  will  be 
one-fortieth  (1-40)  part  of  the  entire  amount  of 
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the  proposed  debt  of  five  hundred  and  ninety- 
seven  thousand  dollars  ($597,000),  together 
with  an  amount  sufficient  to  pay  the  interest  due 
upon  the  part  of  said  debt  remaining  unpaid. 
The  total  maximum  tax  levy  for  the  full  period 
of  forty  years  for  the  payment  of  said  proposed 
issue  of  bonds,  including  interest,  will  be  one 
million  and-  twenty-five,  thousand  and  three 
hundred  and  ninety-two  and  twenty-five  hun- 
dredths dollars  ($1,025,392.25). 

The  maximum  tax  levy  for  one  year  for  said 
total  proposed  issue  of  bonds,  v/ith  interest,  will 
be  thirty-five  thousand  and  eight  hundred  and 
twenty  dollars  ($35,820). 

The  total  number  of  said  bonds  proposed  to 
be  issued  for  the  acquisition  of  lands  for  an  ad- 
ditional public  park  in  that  portion  of  the  City 
and  County  known  as  the  "Twin  Peaks  Tract" 
is  371,  said  total  number  being  distributed  as 
follows:  165  of  the  said  bonds  shall  be  of  the 
denomination  of  one  hundred  dollars  ($100) 
each;  127  of  said  bonds  shall  be  of  the  denom- 
ination of  five  hundred  dollars  ($500)  each; 
79  of  said  bonds  shall  be  of  the  denomination  of 
one  thousand  dollars  ($1000)  each. 

The  amount  of  the  tax  levy  for  the  payment 
of  such  bonds  and  interest  thereon  for  each  year 
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during  the  existence  of  such  debt  will  be  one- 
fortieth  (1-40)  part  of  the  entire  amount  of  the 
proposed  debt  or  one  hundred  and  fifty-nine 
thousand  dollars  ($159,000),  together  with  an 
amount  sufficient  to  pay  the  interest  due  upon 
the  part  of  said  debt  remaining  unpaid.  The 
total  maximum  tax  levy  for  the  full  period  of 
forty  years  for  the  payment  of  said  proposed 
issue  of  bonds,  including  interest,  will  be  two 
hundred  and  seventy-three  thousand  and  eighty- 
two  and  fifty-hundredths  dollars  ($273,082.50). 

The  maximum  tax  levy  for  one  year  for  said 
total  proposed  issue  of  bonds,  with  interest,  will 
be  nine  thousand  and  five  hundred  and  forty 
dollars  ($9540). 

The  total  number  of  said  bonds  proposed  to 
be  issued  for  the  acquisition  of  lands  for  a  new 
and  additional  public  park  or  square  to  be 
known  as  "St.  Mary's  Square"  is  472,  said  total 
number  being  distributed  as  follows:  205  of  the 
said  bonds  shall  be  of  the  denomination  of  one 
hundred  dollars  ($100)  each;  165  of  said  bonds 
shall  be  of  the  denomination  of  five  hundred 
dollars  ($500)  each;  102  of  said  bonds  shall  be 
of  the  denomination  of  one  thousand  dollars 
($1000)  each. 

The  amount  of  the  tax  levy  for  the  payment 
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of  such  bonds  and  interest  thereon  for  each  year 
during  the  existence  of  such  debt  will  be  one- 
fortieth  (1-40)  part  of  the  entire  amount  of  the 
proposed  debt  of  two  hundred  and  five  thous- 
and dollars  ($2500),  together  with  an  amount 
sufficient  to  pay  the  interest  due  upon  the  part 
of  said  debt  remaining  unpaid.  The  total  maxi- 
mum tax  levy  for  the  full  period  of  forty  years 
for  the  payment  of  said  proposed  issue  of  bonds, 
including  interest,  will  be  three  hundred  and 
fifty-two  thousand  and  eighty-seven  and  fifty 
hundredths  dollars  ($352,087.50). 

The  maximum  tax  levy  for  one  year  for  said 
total  proposed  issue  of  bonds,  with  interest,  will 
be  twelve  thousand  and  three  hundred  dollars 
($12,300). 

The  total  number  of  said  bonds  proposed  to 
be  issued  for  the  acquisition  of  lands  for  an  ad- 
ditional public  park  in  that  portion  of  the  City 
and  County  known  as  the  "Mission"  is  680,  said 
total  number  being  distributed  as  follows:  300 
of  the  said  bonds  shall  be  of  the  denomination 
of  one  hundred  dollars  ($100)  each;  234  of  said 
bonds  shall  be  of  the  denomination  of  five 
hundred  dollars  ($500)  each;  146  of  said  bonds 
shall  be  of  the  denomination  of  one  thousand 
dollars  ($1000)  each. 
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The  amount  of  the  tax  levy  for  the  payment 
of  such  bonds  and  interest  thereon  for  each  year 
during  the  existence  of  such  debt  will  be  one- 
fortieth  part  of  the  entire  amount  of  the  pro- 
posed debt  of  two  hundred  and  ninety-three 
thousand  dollars  ($293,000),  together  with  an 
amount  sufficient  to  pay  the  interest  due  upon 
the  part  of  said  debt  remaining  unpaid.  The 
total  maximum  tax  levy  for  the  full  period  of 
forty  years  for  the  payment  of  said  proposed  is- 
sue of  bonds,  including  interest,  will  be  five 
hundred  and  three  thousand  and  two  hundred 
and  twenty-seven  and  fifty-hundredths  dollars 
($503,227.50). 

The  maximum  tax  levy  for  one  year  for  said 
total  proposed  issue  of  bonds,  with  interest,  will 
be  seventeen  thousand  and  five  hundred  and 
eighty  dollars  ($17,580). 

Section  4.  This  notice  of  election  shall  be 
published  daily  for  at  least  two  weeks  in  the 
official  newspaper. 

Section  5.  This  Ordinance  shall  take  effect 
and  be  in  force  from  and  after  its  passage. 

In  Board  of  Supervisors,  San  Francisco, 
August  24,  1903. 

After  having  been  published  five  successive 
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days,  according  to  law,  taken  up  and  passed  by 
the  following  vote : 

Ayes — Supervisors  Alpers,  Bent,  Booth,  Box- 
ton,  Brandenstein,  Braunhart,  Comte,  Connor, 
Curtis,  D'Ancona,  Eggers,  Loughery,  Lynch, 
McClellan,   Payot,   Rea,  Walsh,  Wilson. 

Chas.  W.  Fay,  Clerk. 

Approved,  San  Francisco,  August  24,  1903. 

E.  E.  SCHMITZ, 

Mayor  and  ex-officio  President  of  the  Board  of 
Supervisors. 


EXHIBIT  24. 


NOTICE  OF   SPECIAL   ELECTION. 


PURSUANT    TO    THOSE     CERTAIN 

proceedings,  orders  and  notices  of  the  Board  of 
Supervisors  of  the  City  and  County  of  San 
Francisco,  known  as  Ordinance  No.  946,  passed 
by  said  Board  on  August  3rd,  1903,  and  ap- 
proved by  his  Honor  the  Mayor,  on  August  3rd, 
1903,  and  Ordinance  No.  956,  passed  by  said 
Board  on  August  24th,  1903,  and  approved  by 
his  Honor  the  Mayor,  August  24th,  1903,  which 
said  orders  and  notices  are  on  file  and  of  record 
in  the  office  of  said  Board,  notice  is  hereby  given 
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that  a  Special  Election  in  and  for  the  City  and 
County  of  San  Francisco,  at  which  shall  be  sub- 
mitted to  the  electors  thereof  twelve  (12)  cer- 
tain propositions  hereinafter  designated,  is 
hereby  called  and  ordered  to  be  held  in  the  said 
City  and  County  on  the  29th  day  of  September, 

1903,  to  wit: 

• 

1.  "Proposition  to  incur  a  bonded  debt  of 
the  City  and  County  of  San  Francisco,  to  the 
amount  of  one  million  dollars  ($1,000,000), 
with  interest  at  three  and  one-half  per  cent  per 
annum,  for  the  purpose  of  constructing  a  new 
City  and  County  Hospital,  in  and  for  said  City 
and  County." 

2.  "Proposition  to  incur  a  bonded  debt  of 
the  City  and  County  of  San  Francisco,  to  the 
amount  of  seven  million  two  hundred  and  fifty 
thousand  dollars  ($7,250,000),  with  interest  at 
three  and  one-half  per  cent  per  annum,  for  the 
purpose  of  constructing  a  sewer  system,  in  and 
for  said  City  and  County." 

3.  "Proposition  to  incur  a  bonded  debt  of 
the  City  and  County  of  San  Francisco,  to  the 
amount  of  three  million  five  hundred  and  nine- 
ty-five thousand  dollars  ($3,S9S,ooo),  with  in- 
terest at  three  and  one-half  per  cent  per  annum, 
for    the    purpose    of    constructing    new    school 


199 


houses  and  improvements  to  the  existing  school 
houses,  and  for  the  acquisition  of  lands  for 
erecting  thereon  new  school  houses,  and  also  for 
additional  lands  for  play  grounds  for  establish- 
ed schools,  in  and  for  said  City  and  County." 

4.  "Proposition  to  incur  a  bonded  debt  of 
the  City  and  County  of  San  Francisco,  to  the 
amount  of  one  million  six  hundred  and  twenty- 
one  thousand  dollars  ($1,621,000),  with  in- 
terest at  three  and  one-half  per  cent  per  annum, 
for  the  purpose  of  repairing  and  improving  ac- 
cepted streets  of  said  City  and  County." 

5.  Proposition  to  incur  a  bonded  debt  of 
the  City  and  County  of  San  Francisco,  to  the 
amount  of  six  hundred  and  ninety-seven  thous- 
and dollars  ($697,000),  with  interest  at  three 
and  one-half  per  cent  per  annum,  for  the  purpose 
of  constructing  a  new  County  Jail  and  additions 
to  the  Hall  of  Justice,  and  to  acquire  lands  for 
the  construction  thereon  of  said  County  Jail  and 
additions  to  said  Hall  of  Justice,  in  and  for  the 
said  City  and  County." 

6.  Proposition  to  incur  a  bonded  debt  of  the 
City  and  County  of  San  Francisco  to  the 
amount  of  one  million  six  hundred  and  forty- 
seven  thousand  dollars  ($1,647,000),  with  in- 
terest at  three  and  one-half  per  cent  per  annum. 
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for  the  purpose  of  constructing  a  building  to  be 
used,  as  a  'Public  Library  and  Reading  Rooms,' 
and  to  acquire  land  for  the  construction  thereon 
of  said  building,  in  and  for  the  said  City  and 
County." 

7.  "Proposition  to  incur  a  bonded  debt  of 
the  City  and  County  of  San  Francisco,  to  the 
amount  of  seven  hundred  and  torty-one  thous- 
and dollars  ($741,000),  with  interest  at  three 
and  one-half  per  cent  per  annum,  for  the  pur- 
pose of  acquiring  lands  for  public  parks  to  be 
used  as  children's  playgrounds,  in  and  for  said 
City  and  County." 

8.  "Proposition  to  incur  a  bonded  debt  of 
the  City  and  County  of  San  Francisco,  to  the 
amount  of  three  hundred  and  thirty  thousand 
dollars  ($330,000),  with  interest  at  three  and 
one-half  per  cent  per  annum,  for  the  purpose  of 
acquiring  lands  for  the  extension  of  Golden 
Gate  Park  northerly  between  Thirteenth  and 
Fourteenth  avenues  so  as  to  connect  with  the 
Presidio  Military  Reservation,  in  and  for  said 
City  and  County." 

9.  "Proposition  to  incur  a  bonded  debt  of 
the  City  and  County  of  San  Francisco,  to  the 
amount  of  five  hundred  and  ninety  seven  thous- 
and dollars    ($597,000),  with   interest  at  three 
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and  one-half  per  cent  per  annum,  for  the  pur- 
pose of  acquiring  lands  for  an  additional  public 
park  in  that  portion  of  the  City  and  County 
known  as  'Telegraph  Hill,'  in  and  for  said  City 
and  County." 

10.  "Proposition  to  incur  a  bonded  debt  of 
the  City  and  County  of  San  Francisco,  to  the 
amount  of  one  hundred  and  fifty-nine  thousand 
dollars  ($159,000),  with  interest  at  three  and 
one-half  per  cent  per  annum,  for  the  purpose  of 
in  that  portion  of  the  City  and  County  known  as 
acquiring  lands  for  an  additional  public  park 
the  'Twin  Peaks  Tract,'  in  and  for  said  City 
and  County." 

11.  "Proposition  to  incur  a  bonded  debt  of 
the  City  and  County  of  San  Francisco,  to  the 
amount  of  two  hundred  and  five  thousand  dol- 
lars ($205,000),  with  interest  at  three  and  one- 
half  per  cent  per  annum,  for  the  purpose  of  ac- 
quiring lands  for  an  additional  public  park,  or 
square,  to  be  known  as  'St.  Mary's  Square,'  in 
and  for  said  City  and  County." 

12.  "Proposition  to  incur  a  bonded  debt  of 
the  City  and  County  of  San  Francisco,  to  the 
amount  of  two  hundred  and  ninety-three  thous- 
and dollars  ($293,000),  with  interest  at  three 
and  one-half  per  cent  per  annum,  for  the  purpose 
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of  acquiring  lands  for  an  additional  public  park 
in  that  portion  of  the  City  and  County  known  as 
the  'Mission,'  in  and  for  said  City  and  County." 

The  polls  for  such  election  shall  be  and  re- 
main open  from  6  o'clock  in  the  morning  of 
said  29th  day  of  September,  1903,  to  the  hour 
of  5  o'clock  in  the  afternoon  of  said  day. 

The  Election  Precincts,  and  the  numbers, 
names  and  boundaries  thereof,  for  said  Special 
Election,  have  been  duly  defined,  designated 
and  established,  by  order  of  the  Board  of  Elec- 
tion Commissioners  of  said  City  and  County, 
duly  given  and  made  on  the  17th  day  of  August, 
1903,  and  the  places  of  voting  or  polling  places, 
and  the  officers  to  conduct  said  election,  have 
been  duly  selected,  designated  and  established 
by  order  of  said  Board,  duly  given  and  made 
on  the  17th  day  of  August,  1903. 

For  further  particulars  reference  is  hereby 
made  to  said  Ordinance  No.  946  of  said  Board 
of  Supervisors,  approved  August  3rd,  1903, 
and  said  Ordinance  No.  956  of  said  Board  of 
Supervisors,  approved  August  24th,  1903;  the 
provisions  of  said  Ordinances  are  hereby  ap- 
proved and  adopted  by  the  Board  of  Election 
Commissioners. 
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By   order   of    the    Board    of    Election    Com- 
missioners. 

Thos.  J.  Walsh, 

Registrar  of  Voters  and  Secretary  of  the  Board 
of  Election  Commissioners. 

Dated  this  8th  day  of  September,  1903. 

I  hereby  certify  that  the  foregoing  is  a  true 
copy  of  the  Notice  of  Election  as  adopted  by  the 
Board  of  Election  Commissioners  of  the  City 
and  County  of  San  Francisco,  on  the  24th  day 
of  August,  1903,  which  said  notice  and  the  sev- 
eral orders  establishing  election  precincts,  desig- 
nating the  respective  polling  places  therein,  and 
appointing  the  election  officers  to  conduct  said 
election,  were  posted  and  published  as  re- 
quired by  law.  I  also  certify  that  the 
Sample  Ballot  annexed  hereto  is  a  true 
copy  of  the  sample  ballot  mailed  to  the  voters 
of  said  city  and  county  prior  to  the  29th  day  of 
September,  1903,  and  that  said  sample  ballots 
were  mailed  to  said  voters  as  required  by  law, 
and  that  the  printed  matter  on  the  face  of  said 
sample  ballot,  excluding  the  words  "sample  bal- 
lot," is  a  fac  simile  of  the  printed  matter  on  the 
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official  ballot  used  by  said  voters  on  said  day  of 
election. 

Dated  February  i,  1904. 

[Seal]  Geo.  P.  Adams, 

Secretary  Board  of  Election  Commissioners 
and  Registrar  of  Voters,  City  and  County 
of  San  Francisco. 

EXHIBIT  NO.  2^. 


Whereas,  pursuant  to  those  certain  proceed- 
ings, orders  and  notices  of  the  Board  of  Super- 
visors of  the  City  and  County  of  San  Francisco, 
known  as  Ordinance  number  946,  and  notice  of 
Election  passed  by  said  Board  on  August  3rd, 
1903,  and  approved  by  his  Honor  the  Mayor, 
August  3rd,  1903,  which  said  orders  and  notices 
are  on  file  and  of  record  in  the  office  of  said 
Board,  and 

Whereas,  a  Special  Election  was  held  in  the 
City  and  County  of  San  Francisco  on  Tuesday, 
the  29th  day  of  September,  1903,  at  which  Spe- 
cial Election  there  was  submitted  to  the  quali- 
fied electors  of  said  City  and  County  the  twelve 
(12)  certain  propositions,  to  wit: 

First:     "Proposition  to  incur  a  bonded  debt 
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of  the  City  and  County  of  San  Francisco,  to  the 
amount  of  One  million  dollars  ($1,000,000), 
with  interest  at  three  and  one-half  per  cent  per 
annum,  for  the  purpose  of  constructing  a  new 
City  and  County  Hospital,  in  and  for  said  City 
and  County." 

Second:  "Proposition  to  incur  a  bonded  debt 
of  the  City  and  County  of  San  Francisco,  to  the 
amount  of  Seven  million  two  hundred  and  fifty 
thousand  dollars  ($7,250,000),  with  interest  at 
three  and  one-half  per  cent  per  annum,  for  the 
purpose  of  constructing  a  sewer  system  in  and 
for  said  City  and  County  " 

Third:  "Proposition  to  incur  a  bonded  debt 
of  the  City  and  County  of  San  Francisco,  to  the 
amount  of  Three  million  five  hundred  and  nine- 
ty-five thousand  dollars  ($3,595,000),  with  in- 
terest at  three  and  one-half  per  cent  per  annum, 
for  the  purpose  of  constructing  new  school 
houses  and  improvements  in  the  existing  school 
houses,  and  for  the  acquisition  of  lands  for  the 
erecting  thereon  new  school  houses,  and  also 
for  additional  lands  for  playgrounds  for  estab- 
lished schools,  in  and  for  said  City  and  County." 

Fourth:  "Proposition  to  incur  a  bonded  debt 
of  the  City  and  County  of  San  Francisco,  to  the 
amount  of  One  million  six  hundred  and  twenty- 
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one  thousand  dollars  ($1,621,000),  with  interest 
at  three  and  one-half  per  cent  per  annum,  for 
the  purpose  of  repairing  and  improving  accept- 
ed streets  of  said  City  and  County." 

Fifth:  "Proposition  to  incur  a  bonded  debt 
of  the  City  and  County  of  San  Francisco,  to  the 
amount  of  Six  hundred  and  ninety-seven  thous- 
and dollars,  ($697,000),  with  interest  at  three 
and  one-half  per  cent  per  annum,  for  the  pur- 
pose of  constructing  a  new  County  Jail  and  ad- 
ditions to  the  Hall  of  Justice,  and  to  acquire 
lands  for  the  construction  thereon  of  said  Coun- 
ty Jail  and  additions  to  said  Hall  of  Justice,  in 
and  for  said  City  and  County." 

Sixth:  "Proposition  to  incur  a  bonded  debt 
of  the  City  and  County  of  San  Francisco,  to  the 
amount  of  One  million  six  hundred  and  forty- 
seven  dollars  ($1,647,000),  with  interest  at  three 
and  one-half  per  cent  per  annum,  for  the  purpose 
of  constructing  a  building  to  be  used  as  a  'Public 
Library  and  Reading  Rooms,"  and  to  acquire 
land  for  the  construction  thereon  of  said  build- 
ing, in  and  for  said  City  and  County. 

Seventh:  "Proposition  to  incur  a  bonded  debt 
of  the  City  and  County  of  San  Francisco,  to  the 
amount  of  Seven  hundred  and  forty-one  thous- 
and dollars    ($741,000),  with  interest  at  three 
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and  one-half  per  cent  per  annum,  for  the  pur- 
pose of  acquiring  lands  for  public  parks  to  be 
used  as  children's  playgrounds,  in  and  for  said 
City  and  County." 

Eighth:  "Proposition  to  incur  a  bonded  debt 
of  the  City  and  County  of  San  Francisco,  to  the 
amount  of  Three  hundred  and  thirty  thousand 
dollars  ($330,000),  with  interest  at  three  and 
one-half  per  cent  per  annum,  for  the  purpose  of 
acquiring  lands  for  the  extension  of  Golden 
Gate  Park  northerly  between  Thirteenth  and 
Fourteenth  avenues  so  as  to  connect  with  the 
Presidio  Military  Reservation,  in  and  for  said 
City  and  County." 

Ninth:  "Proposition  to  incur  a  bonded  debt 
of  the  City  and  County  of  San  Francisco,  to  the 
amount  of  Five  hundred  and  ninety-seven  thous- 
and dollars  ($597,000),  with  interest  at  three 
and  one-half  per  cent  per  annum,  for  the  pur- 
pose of  acquiring  lands  for  an  additional  public 
park  in  that  portion  of  the  City  and  County 
known  as  'Telegraph  Hiir  in  and  for  said  City 
and  County." 

Tenth:  "Proposition  to  incur  a  bonded  debt 
of  the  City  and  County  of  San  Francisco,  to  the 
amount  of  One  hundred  and  fifty-nine  thous- 
and dollars    ($159,000),  with  interest  at  three 


2o8 

and  one-half  per  cent  per  annum,  for  the  pur- 
pose of  acquiring  lands  for  an  additional  public 
park  in  that  portion  of  the  City  and  County 
known  as  the  'Twin  Peaks  Tract,'  in  and  for  said 
City  and  County." 

Eleventh:  "Proposition  to  incur  a  bonded 
debt  of  the  City  and  County  of  San  Francisco, 
to  the  amount  of  Two  hundred  and  five  thous- 
and dollars  ($205,000),  with  interest  at  three 
and  one-half  per  cent  per  annum,  for  the  pur- 
pose of  acquiring  lands  for  an  additional  public 
park  or  square,  to  be  known  as  'St.  Mary's 
Square,'  in  and  for  said  City  and  County. 

Twelfth:  "Proposition  to  incur  a  bonded  debt 
of  the  City  and  County  of  San  Francisco,  to  the 
amount  of  Two  Hundred  and  ninety-three 
thousand  dollars  ($293,000),  with  interest  at 
three  and  one-half  per  cent  per  annum,  for  the 
purpose  of  acquiring  lands  for  an  additional 
public  park  in  that  portion  of  the  City  and 
County  known  as  the  'Mission,'  in  and  for  said 
City  and  County." 

Now  therefore,  BE  IT  RESOLVED,  by  the  Board 
of  Election  Commissioners,  that  at  a  meeting 
held  on  the  5th  day  of  October,  1903,  said  Board 
opened  all  the  returns  of  the  votes  cast  at  said 
Special  Election,  in  each  Special  Election  pre- 
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cinct,  that  they  have  estimated  the  vote  cast, 
and  find  and  declare  that  the  total  vote  cast  in 
the  City  and  County  at  said  Special  Election 
w^as  27,308. 

For  the  proposition  to  incur  a  bonded  debt 
of  the  City  and  County  of  San  Francisco,  to  the 
amount  of  One  million  dollars  ($1,000,000) 
with  interest  at  three  and  one-half  per  cent  per 
annum,  for  the  purpose  of  constructing  a  new 
City  and  County  Hospital,  in  and  for  said  City 
and  County,  submitted  was:     24,485. 

Against  the  proposition  to  incur  a  bonded  debt 
of  the  City  and  County  of  San  Francisco,  to  the 
amount  of  One  million  dollars  ($1,000,000) 
with  interest  at  three  and  one-half  per  cent  per 
annum,  for  the  purpose  of  constructing  a  new 
City  and  County  Hospital,  in  and  for  said  City 
and  County,  submitted,  was:     2,457. 

For  the  proposition  to  incur  a  bonded  debt  of 
the  City  and  County  of  San  Francisco,  to  the 
amount  of  Seven  million  two  hundred  and  fifty 
thousand  dollars  ($7,250,000),  with  interest  at 
three  and  one-half  per  cent  per  annum,  for  the 
purpose  of  constructing  a  sewer  system  in  and 
for  said  City  and  County  submitted  was:  22,159. 

Against  the   proposition   to   incur  a  bonded 
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debt  of  the  City  and  County  of  San  Francisco, 
to  the  amount  of  Seven  million  two  hundred  and 
fifty  thousand  dollars  ($7,250,000),  with  inter- 
est at  three  and  one-half  per  cent  per  annum,  for 
the  purpose  of  constructing  a  sewer  system  in 
and  for  said  City  and  County,  submitted  was: 

4,393- 

For  the  proposition  to  incur  a  bonded  debt 
of  the  City  and  County  of  San  Francisco,  to  the 
amount  of  Three  million  five  hundred  and  nine- 
ty-five thousand  dollars  ($3,59S,ooo),  with  in- 
terest at  three  and  one-half  per  cent  per  annum, 
for  the  purpose  of  constructing  new  school 
houses  and  improvements  to  the  existing  school 
houses,  and  for  the  acquisition  of  lands  for  the 
erecting  thereon  new^  school  houses,  and  also  for 
additional  lands  for  playgrounds,  for  established 
schools,  in  and  for  said  City  and  County,  sub 
mitted,  was:  23,327. 

Against  the  proposition  to  incur  a  bonded 
debt  of  the  City  and  County  of  San  Francisco, 
to  the  amount  of  Three  million  five  hundred 
and  ninety-five  thousand  dollars  ($3,595,000), 
with  interest  at  three  and  one-half  per  cent  per 
annum,  for  the  purpose  of  constructing  new 
school  houses,  and  for  the  acquisition  of  lands 
for  erecting  thereon  new  school  houses,  and  also 
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for  additional  lands  for  playgrounds  for  estab- 
lished schools,  in  and  for  said  City  and  County, 
submitted,  was:     3,364. 

For  the  proposition  to  incur  a  bonded  debt 
of  the  City  and  County  of  San  Francisco,  to  the 
amount  of  One  million  six  hundred  and  twenty- 
one  thousand  dollars  ($1,621,000),  with  interest 
at  three  and  one-half  per  cent  per  annum,  for 
the  purpose  of  repairing  and  improving  accept- 
ed streets  of  said  City  and  County,  submitted, 
was:     22,180. 

Against  the  proposition  to  incur  a  bonded 
debt  of  the  City  and  County  of  San  Francisco, 
to  the  amount  of  One  million  six  hundred  and 
twenty-one  thousand  dollars  ($1,621,000),  with 
interest  at  three  and  one-half  per  cent  per  an- 
num, for  the  purpose  of  repairing  and  improv- 
ing accepted  streets  of  said  City  and  County, 
submitted,  was :    4,362. 

For  the  proposition  to  incur  a  bonded  debt  of 
the  City  and  County  of  San  Francisco,  to  the 
amount  of  Six  hundred  and  ninety-seven  thous- 
and dollars  ($697,000),  with  interest  at  three 
and  one-half  per  cent  per  annum,  for  the  pur- 
pose of  constructing  a  new  County  Jail  and  ad- 
ditions to  the  Hall  of  Justice,  in  and  for  said 
City  and  County,  submitted,  was:    19,840. 
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Against  the  proposition  to  incur  a  bonded 
debt  of  the  City  and  County  of  San  Francisco, 
to  the  amount  of  Six  hundred  and  ninety-seven 
thousand  dollars  ($697,000),  with  interest  at 
three  and  one-half  per  cent  per  annum,  for  the 
purpose  of  constructing  a  new  County  Jail  and 
additions  to  the  Hall  of  Justice,  in  and  for  said 
City  and  County,  submitted,  was:   6,495. 

For  the  proposition  to  incur  a  bonded  debt 
of  the  City  and  County  of  San  Francisco,  to  the 
amount  of  One  million  six  hundred  and  forty- 
seven  thousand  dollars  ($1,647,000),  with  in- 
terest at  three  and  one-half  per  cent  per  annum, 
for  the  purpose  of  constructing  a  building  to  be 
used  as  a  'Public  Library  and  Reading  Rooms,' 
and  to  acquire  land  for  the  construction  thereon 
of  said  building,  in  and  for  said  City  and  Coun- 
ty, submitted,  was :     18,775. 

Against  the  proposition  to  incur  a  bonded 
debt  of  the  City  and  County  of  San  Francisco, 
to  the  amount  of  One  million  six  hundred  and 
forty-seven  thousand  dollars  ($1,647,000),  with 
interest  at  three  and  one-half  per  cent  per  an- 
num, for  the  purpose  of  constructing  a  building 
to  be  used  as  a  'Public  Library  and  Reading 
Rooms,'  and  to  acquire  lands  for  the  construe- 
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tion  thereon  of  said  building,  in  and  for  said 
City  and  County,  submitted  was:  7,411. 

For  the  proposition  to  incur  a  bonded  debt 
of  the  City  and  County  of  San  Francisco,  to  the 
amount  of  Seven  hundred  and  forty-one  thous- 
and dollars  ($741,000),  with  interest  at  three 
and  one-half  per  cent  per  annum,  for  the  pur- 
pose of  acquiring  lands  for  public  parks  to  be 
used  as  children's  playgrounds,  in  and  for  said 
City  and  County,  submitted,  was:     19,642. 

Against  the  proposition  to  incur  a  bonded 
debt  of  the  City  and  County  of  San  Francisco, 
to  the  amount  of  Seven  hundred  and  forty-one 
thousand  dollars  ($741,000),  with  interest  at 
three  and  one-half  per  cent  per  annum,  for  the 
purpose  of  acquiring  lands  for  public  parks  to 
be  used  as  children's  playgrounds,  in  and  for 
said  City  and  County,  submitted  was:    6,541. 

For  the  proposition  to  incur  a  bonded  debt 
of  the  City  and  County  of  San  Francisco,  to  the 
amount  of  Three  hundred  and  thirty  thousand 
dollars  ($330,000),  with  interest  at  three  and 
one-half  per  cent  per  annum,  for  the  purpose  of 
acquiring  lands  for  the  extension  of  Golden 
Gate  Park  northerly  between  Thirteenth  and 
Fourteenth  avenues,  so  as  to  connect  with  the 
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Presidio  Military  Reservation,  in  and  for  said 
City  and  County  submitted,  was:     18,457. 

Against  the  proposition  to  incur  a  bonded 
debt  of  the  City  and  County  of  San  Francisco 
to  the  amount  of  Three  hundred  and  thirty 
thousand  dollars  ($330,000)  with  interest  at 
three  and  one-half  per  cent  per  annum,  for  the 
purpose  of  acquiring  lands  for  the  extension  of 
Golden  Gate  Park  northerly  between  Thir- 
teenth and  Fourteenth  avenues  so  as  to  connect 
with  the  'Presidio  Military  Reservation,'  in 
and  for  said  City  and  County,  submitted,  was 

7,648. 

For  the  proposition  to  incur  a  bonded  debt 
of  the  City  and  County  of  San  Francisco,  to  the 
amount  of  Five  hundred  and  ninety-seven  thous- 
and dollars  ($597,000),  with  interest  at  three 
and  one-half  per  cent  per  annum,  for  the  pur- 
pose of  acquiring  lands  for  an  additional  pub- 
lic park  in  that  portion  of  the  City  and  County 
known  as  'Telegraph  Hill,'  in  and  for  said  City 
and  County,  submitted,  was:     17,932. 

Against  the  proposition  to  incur  a  bonded 
debt  of  the  City  and  County  of  San  Francisco, 
to  the  amount  of  Five  hundred  and  ninety-seven 
thousand  dollars  ($597,000),  with  interest  at 
three  and  one-half  per  cent  per  annum,  for  the 
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purpose  of  acquiring  lands  for  an  additional 
public  park  in  that  portion  of  the  City  and 
County  known  as  'Telegraph  Hill,'  in  and  for 
said  City  and  County,  submitted,  was:     8,187. 

For  the  proposition  to  incur  a  bonded  debt 
of  the  City  and  County  of  San  Francisco,  to  the 
amount  of  One  hundred  and  fifty-nine  thousand 
dollars  ($159,000),  with  interest  at  three  and 
one-half  per  cent  per  annum,  for  the  purpose  of 
acquiring  lands  for  an  additional  public  park 
in  that  portion  of  the  City  and  County  known  as 
the  'Twin  Peaks  Tract,'  in  and  for  said  City  and 
County,  submitted,  was :     16,826. 

Against  the  proposition  to  incur  a  bonded 
debt  of  the  City  and  County  of  San  Francisco, 
to  the  amount  of  One  hundred  and  fifty-nine 
thousand  dollars  ($159,000),  with  interest  at 
three  and  one-half  per  cent  per  annum,  for  the 
purpose  of  acquiring  lands  for  an  additional 
public  park  in  that  portion  of  the  City  and 
County  known  as  the  'Twin  Peaks  Tract,'  in  and 
for  said  City  and  County  submitted,  was: 
9,233- 

For  the  proposition  to  incur  a  bonded  debt 
of  the  City  and  County  of  San  Francisco,  to  the 
amount  of  Two  hundred  and  five  thousand  dol- 
lars ($205,000),  with  interest  at  three  and  one- 
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half  per  cent  per  annum,  for  the  purpose  of  ac- 
quiring lands  for  an  additional  public  park  or 
square,  to  be  known  as  'St.  Mary's  Square,'  in 
and  for  said  City  and  County,  submitted,  was: 
16,712. 

Against  the  proposition  to  incur  a  bonded 
debt  of  the  City  and  County  of  San  Francisco, 
to  the  amount  of  Two  hundred  and  five  thous- 
and dollars  ($205,000),  with  interest  at  three 
and  one-half  per  cent  per  annum  for  the  pur- 
pose of  acquiring  lands  for  an  additional  pub- 
lic park  or  square,  to  be  known  as  'St.  Mary's 
Square,'  in  and  for  said  City  and  County,  sub- 
mitted, was:    9,605. 

For  the  proposition  to  incur  a  bonded  debt 
of  the  City  and  County  of  San  Francisco,  to  the 
amount  of  Two  hundred  and  ninety-three  thous- 
and dollars  ($293,000),  with  interest  at  three 
and  one-half  per  cent  per  annum,  for  the  pur- 
pose of  acquiring  lands  for  an  additional  pub- 
lic park  in  that  portion  of  the  City  and  County 
known  as  the  'Mission,'  in  and  for  said  City  and 
County,  submitted,  was:     19,421. 

Against  the  proposition  to  incur  a  bonded 
debt  of  the  City  and  County  of  San  Francisco, 
to  the  amount  of  Two  hundred  and  ninety-three 
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thousand  dollars  ($293,^100),  with  interest  at 
three  and  one-half  per  cent  per  annum,  for  the 
purpose  of  acquiring  lands  for  an  additional 
public  park  in  that  portion  of  the  City  and 
County  known  as  the  'Mission'  in  and  for  said 
City  and  County,  submitted,  was:   6,857. 

I,  Geo.  p.  Adams,  Registrar  of  Voters  of  the 
City  and  County  of  San  Francisco,  do  hereby 
certify  that  the  above  is  a  true  copy  of  the 
Minutes  of  the  Board  of  Election  Commission- 
ers, of  October  5th,  1903. 

[SEAL]  Geo.  p.  Adaais, 

Registrar  of  Voters. 

EXHIBIT  No.  26. 

BILL  NO.  1283. 
ORDINANCE  NO.  II14. 

PROVIDING     FOR     THE     ISSUANCE, 

sale  and  redemption  of  bonds  of  the  City 
and  County  of  San  Francisco  to  the  amount 
of  seventeen  million  seven  hundred  and 
seventy-one  thousand  dollars  ($17,771,000) 
for  the  following  purposes,  to  wit:  One 
million  dollars  ($1,000,000)  for  the  con- 
struction of  a  new  City  and  County  Hos- 
pital; seven  million  two  hundred  and  fifty 
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thousand  dollars  ($7,250,000)  for  the  con- 
struction of  a  sewer  system;  three  million 
five  hundred  and  ninety-five  thousand 
dollars  ($3,595,000)  for  the  construction  of 
new  school  houses,  of  improvements  to 
existing  school  houses,  the  acquisition  of 
lands  for  erecting  thereon  new  school 
houses  and  also  for  additional  lands  for 
playgrounds  for  established  schools;  one 
million  six  hundred  and  twenty-one  thou- 
sand dollars  ($1,621,000)  for  the  repair 
and  improvement  of  the  accepted  streets 
of  the  City  and  County;  six  hundred  and 
ninety-seven  thousand  dollars  ($697,000) 
for  the  construction  of  a  new  County  Jail, 
the  construction  of  additions  to  the  Hall 
of  Justice,  and  the  acquisition  of  lands  for 
the  construction  thereon  of  said  County  Jail 
and  additions  to  said  Hall  of  Justice;  one 
million  six  hundred  and  forty-seven  thou- 
sand dollars  ($1,647,000)  for  the  construc- 
tion of  a  building  to  be  used  as  a  "Public 
Library  and  Reading  Rooms"  and  the 
acquisition  of  land  for  the  construction 
thereon  of  said  building; seven  hundred  and 
forty-one  thousand  dollars  ($741,000)  for 
the  acquisition  of  lands  for  public  parks 
to  be  used  as  children's  playgrounds;  three 
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hundred  and  thirty  thousand  dollars 
($330,000)  for  the  acquisition  of  lands  for 
the  extension  of  Golden  Gate  Park  north- 
erly between  Thirteenth  and  Fourteenth 
avenues  to  the  Presidio  Military  Reserva- 
tion ;  five  hundred  and  ninety-seven  thou- 
sand dollars  ($597,000)  for  the  acquisition 
of  lands  for  an  additional  public  park  in 
that  portion  of  the  city  and  county  known  as 
"Telegraph  Hill";  two  hundred  and 
ninety-three  thousand  dollars  ($293,000) 
for  the  acquisition  of  lands  for  an  additional 
public  park  in  that  portion  of  the  city  and 
county  known  as  the  "Mission,"  in  accord- 
ance with  the  result  of  a  special  election 
held  in  said  city  and  county  September  29, 
1903. 

Whereas,  At  a  Special  Election  held  in  the 
City  and  County  of  San  Francisco  on  the  29th 
day  of  September,  1903,  pursuant  to  the  laws  of 
the  State  of  California,  the  Charter  of  the  City 
and  County  of  San  Francisco,  and  in  accordance 
with  Ordinance  No.  946,  calling  a  Special 
Election  for  the  purpose  of  submitting  to  the 
electors  of  the  City  and  County  propositions  to 
incur  a  bonded  indebtedness,  approved  August 
3,  1903,  the  said  City  and  County  has  been 
authorized    to    incur    a    bonded    debt    of    the 
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City  and  County  of  San  Francisco,  to  the 
amount  of  one  million  dollars  ($1,000,000), 
with  interest  at  three  and  one-half  per  cent,  per 
annum,  for  the  purpose  of  constructing  a  new 
City  and  County  Hospital,  in  and  for  said  City 
and  County,  and  to  issue  bonds  to  the  amount 
of  said  bonded  debt;  also  to  incur  a  bonded  debt 
of  the  City  and  County  of  San  Francisco,  to  the 
amount  of  seven  million  two  hundred  and  fifty 
thousand  dollars  ($7,250,000),  with  interest  at 
three  and  one-half  per  cent  per  annum,  for  the 
purpose  of  constructing  a  sewer  system,  in  and 
for  said  City  and  County,  and  to  issue  bonds 
to  the  amount  of  said  bonded  debt;  also  to  incur 
a  bonded  debt  of  the  City  and  County  of  San 
Francisco,  to  the  amount  of  three  million  five 
hundred  and  ninety-five  thousand  dollars 
($3,595,000),  with  interest  at  three  and  one-half 
per  cent  per  annum,  for  the  purpose  of  con- 
structing new  school  houses  and  improvements 
to  existing  school  houses,  and  for  the  acquisition 
of  lands  for  erecting  thereon  new  school  houses, 
and  also  for  additional  lands  for  playgrounds 
for  established  schools,  in  and  for  said  City  and 
County,  and  to  issue  bonds  to  the  amount  of 
said  bonded  debt;  also  to  incur  a  bonded  debt 
of  the  City  and  County  of  San  Francisco,  to 
the  amount  of    one    million  six  hundred   and 
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twenty-one  thousand  dollars  ($1,621,000),  with 
interest    at   three    and    one-half    per    cent    per 
annum,   for  the  purpose  of   repairing  and  im- 
proving accepted  streets  of  said  City  and  County, 
and  to  issue  bonds  to  the  amount  of  said  bonded 
debt;  also  to  incur  a  bonded  debt  of  the  City 
and  County  of  San  Francisco,  to  the  amount  of 
six  hundred  and  ninety-seven  thousand  dollars 
($697,000),  with  interest  at  three  and  one-half 
per  cent  per  annum,   for  the  purpose  of   con- 
structing a  new  County  Jail   and  additions  to 
the  Hall  of  Justice,  and  to  acquire  lands  for  the 
construction  thereon  of  said   County  Jail   and 
additions  to  said  Hall  of  Justice,  in  and  for  the 
said  City  and  County,  and  to  issue  bonds  to  the 
amount  of  said  bonded  debt;   also  to  incur  a 
bonded  debt  of  the  City  and  County  of  San  Fran- 
cisco, to  the  amount  of  one  million  six  hundred 
and  forty-seven  thousand  dollars   ($1,647,000), 
with  interest  at  three  and  one-half  per  cent  per 
annum,  for  the  purpose  of  constructing  a  build- 
ing to  be  used  as  a  "Public  Library  and  Reading 
Rooms,"  and  to  acquire  land  for  the  construct- 
tion  thereon  of  said  building,  in  and  for  the  said 
City    and   County,   and   to   issue  bonds   to   the 
amount  of  said  bonded  debt;   also  to  incur  a 
bonded   debt  of  the   City  and   County  of   San 
Francisco,  to  the  amount  of  seven  hundred  and 
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forty-one  thousand  dollars  ($741,000),  with 
interest  at  three  and  one-half  per  cent  per 
annum,  for  the  purpose  of  acquiring  lands  for 
public  parks  to  be  used  as  children's  play- 
grounds, in  and  for  said  City  and  County,  and 
to  issue  bonds  to  the  amount  of  said  bonded 
debt;  also  to  incur  a  bonded  debt  of  the  City 
and  County  of  San  Francisco,  to  the  amount  of 
three  hundred  and  thirty  thousand  dollars 
($330,000),  with  interest  at  three  and  one-half 
per  cent  per  annum,  for  the  purpose  of  acquiring 
lands  for  the  extension  of  Golden  Gate  Park 
northerly  between  Thirteenth  and  Fourteenth 
avenues,  so  as  to  connect  with  the  Presidio  Mili- 
tary Reservation,  in  and  for  said  City  and 
County,  and  to  issue  bonds  to  the  amount  of 
said  bonded  debt;  also  to  incur  a  bonded  debt 
of  the  City  and  County  of  San  Francisco,  to  the 
amount  of  five  hundred  and  ninety-seven  thou- 
sand dollars  ($597,000),  with  interest  at  three 
and  one-half  per  cent  per  annum,  for  the 
purpose  of  acquiring  lands  for  an  additional 
public  park  in  that  portion  of  the  City  and 
County  known  as  "Telegraph  Hill,"  in  and  for 
said  City  and  County,  and  to  issue  bonds  to  the 
amount  of  said  bonded  debt;  also  to  incur  a 
bonded  debt  of  the  City  and  County  of  San 
Francisco,  to  the  amount  of  two  hundred  and 


22-^ 


ninety-three  thousand  dollars  ($293,000),  with 
interest  at  three  and  one-half  per  cent  per 
annum,  for  the  purpose  of  acquiring  lands  for 
an  additional  public  park  in  that  portion  of  the 
City  and  County  known  as  the  "Mission,"  in 
and  for  said  City  and  County,  and  to  issue  bonds 
to  the  amount  of  said  bonded  debt,  now  there- 
fore 

Be  it  ordained  by  the  People  of  the  City 
and  County  of  San  Francisco  as  follows: 

HOSPITAL  BONDS. 

Section  i.  That  bonds  of  the  City  and  County 
of  San  Francisco  to  the  amount  of  one  million 
dollars  ($1,000,000),  bearing  interest  at  the 
rate  of  three  and  one-half  (3J)  per  cent  per 
annum,  be  issued  in  accordance  with  the  result 
of  a  special  election  held  in  said  City  and 
County,  September  29,  1903,  and  the  provisions 
of  the  Charter  of  said  City  and  County  and  with 
Ordinance  No.  946  of  said  City  and  County, 
approved  August  3,  1903,  for  the  purpose  of 
constructing  a  new  City  and  County  Hospital 
in  and  for  said  City  and  County;  that  said  bonds 
shall  be  of  the  character  known  as  "Serials," 
shall  be  designated  "Hospital  Bonds,"  shall 
be  one  thousand  six  hundred  and  fifty 
(1650)    in  number,  shall  be  divided  into  forty 
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(40)  series  and  shall  be  issued  in  the  denomina- 
tions hereinafter  specified. 

Said  forty  (40)  series  shall  be  numbered 
"First"  to  "Fortieth,"  inclusive,  and  each  series 
shall  represent  one-fortieth  (1-40)  part  of  the 
principal  sum  of  one  million  dollars  ($1,000,- 
000),  and  one  series  shall  be  redeemed  and  paid 
each  year  until  all  of  the  series  shall  have  been 
so  paid. 

The  first  to  the  tenth  series,  inclusive,  shall 
each  consist  of  forty-eight  (48)  bonds  of  the 
following  denominations,  to  wit:  twenty  (20) 
bonds  of  the  denomination  of  one  hundred 
dollars  ($100)  each;  ten  (10)  bonds  of  the  de- 
nomination of  five  hundred  dollars  ($500) 
each;  and  eighteen  (18)  bonds  of  the  denomina- 
tion of  one  thousand  dollars  ($1000)  each. 

The  eleventh  to  the  fortieth  series,  inclusive, 
shall  each  consist  of  thirty-nine  bonds  (39) 
bonds  of  the  following  denominations,  to  wit: 
Ten  ( 10)  bonds  of  the  denomination  of  one  hun- 
dred dollars  ($100)  each;  ten  (10)  bonds  of 
the  denomination  of  five  hundred  dollars  ($500) 
each;  and  nineteen  (19)  bonds  of  the  denomina- 
tion of  one  thousand  dollars  ($1000)  each. 

The  bonds  issued  shall  be  dated  July  i,  1904, 
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and  shall  be  numbered  consecutively  from  one 
( I )  to  one  thousand  six  hundred  and  fifty 
(1650),  both  numbers  included,  commencing 
with  the  first  series  and  continuing  with  each 
series  consecutively  up  to  and  including  the 
fortieth  series.  The  bonds  in  each  series  shall 
be  numbered  in  the  following  order,  to  wit: 
first  the  bonds  of  one  hundred  dollars  ($100) 
denomination;  second  the  bonds  of  five  hundred 
dollars  ($500)  denomination;  third  the  bonds 
of  one  thousand  dollars  ($1000)  denomination; 
the  bonds  of  one  hundred  dollars  ($100)  de- 
nomination of  each  series,  bearing  numbers  im- 
mediately following  the  numbers  of  the  bonds 
of  one  thousand  dollars  ($1000)  denomination 
of  the  preceding  series. 

The  principal  and  interest  of  said  one  thou- 
sand six  hundred  and  fifty  (1650)  bonds  shall 
be  payable  in  gold  coin  of  the  United  States 
at  the  Treasury  of  the  City  and  County  of  San 
Francisco,  in  the  manner  following:  The  bonds 
included  in  the  first  series  shall  be  made  payable 
and  shall  be  paid  on  the  thirtieth  day  of  June, 
T905,  and  each  of  the  succeeding  series  shall  be 
made  payable  and  shall  be  paid  on  the  thirtieth 
day  of  June  of  each  succeeding  calendar  year 
thereafter  until  all  of  said  bonds  shall  have  been 
paid, 
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The  interest  on  said  bonds,  at  the  rate  of 
three  and  one-half  (3^)  per  cent  per  annum, 
shall  be  payable  and  shall  be  paid  on  the 
thirtieth  day  of  June  and  the  thirty-first  day  of 
December  of  each  calendar  year  until  the 
maturity  of  said  bonds. 

Interest  coupons  numbered  consecutively 
shall  be  attached  to  each  bond,  and  said  coupons 
shall  also  bear  a  number  corresponding  to  the 
bond  to  which  they  are  attached.  Each  of  the 
said  interest  coupons  shall  be  made  payable  for 
six  months'  interest  upon  the  principal  sum 
expressed  in  the  bond  to  which  it  is  attached  and 
shall  state  the  period  for  which  said  interest 
is  payable,  and  the  number  of  coupons  attached 
to  each  bond  shall  equal  t^vice  the  number  of 
years  the  bond  has  to  run  before  it  becomes  due. 

SEWER   BONDS. 

Section  2.  That  bonds  of  the  City  and  County 
of  San  Francisco  to  the  amount  of  seven  million 
two  hundred  and  fifty  thousand  dollars 
($7,250,000),  bearing  interest  at  the  rate  of 
three  and  one-half  (3!)  per  cent  per  annum, 
be  issued  in  accordance  with  the  result  of  a 
special  election  held  in  said  City  and  Countv, 
September  29,  1903,  and  the  provisions  of  the 
Charter  of  said  City  and  County  and  with  Ordi- 
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nance  No.  946  of  said  City  and  County,  ap- 
proved August  3,  1903,  for  the  purpose  of  con- 
structing a  Sewer  System  in  and  for  said  City 
and  County;  that  said  bonds  shall  be  of  the 
character  known  as  ''Serials,"  shall  be  designated 
"Sewer  Bonds,"  shall  be  eleven  thousand  nine 
hundred  and  sixty-three  (11,963)  in  number, 
shall  be  divided  into  forty  (40)  series  and  shall 
be  issued  in  the  denominations  hereinafter 
specified. 

Said  forty  (40)  series  shall  be  numbered 
"First"  to  "Fortieth,"  inclusive,  and  each  series 
shall  represent  one-fortieth  (1-40)  part  of  the 
principal  Sium  of  seven  million  two  hundred  and 
fifty  thousand  dollars  ($7,250,000),  and  one 
series  shall  be  redeemed  and  paid  each  year 
until  all  of  the  series  shall  have  been  so  paid. 

The  first  to  the  thirty-ninth  series,  inclusive, 
shall  each  consist  of  two  hundred  and  ninety- 
nine  (299)  bonds  of  the  following  denomina- 
tions, to  wit:  One  (i)  bond  of  the  denomination 
of  fifty  dollars  ($50)  ;  ninety-two  (92)  bonds  of 
the  denomination  of  one  hundred  dollars  ($100) 
each;  sixty-eight  (68)  bonds  of  the  denomina- 
tion of  five  hundred  dollars  ($500)  each;  and 
one  hundred  and  thirty-eight  (138)  bonds  of 
the  denomination  of  one  thousand  dollars 
($1000)  each. 
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The  fortieth  series  shall  consist  of  three  hun- 
dred and  two  (302)  bonds  of  the  following  de- 
nominations, to  wit: 

One  ( I )  bond  of  the  denomination  of  fifty 
dollars  ($50)  ;  ninety-two  (92)  bonds  of  the 
denomination  of  one  hundred  dollars  ($100) 
each;  seventy-four  (74)  bonds  of  the  denomina- 
tion of  five  hundred  dollars  ($500)  each;  and 
one  hundred  and  thirty-five  (135)  bonds  of  the 
denomination  of  one  thousand  dollars  ($1000) 
each. 

The  bonds  issued  shall  be  dated  July  i,  1904, 
and  shall  be  numbered  consecutively  from  one 
(i)  to  eleven  thousand  nine  hundred  and  sixty- 
three  (11,963),  both  numbers  included,  com- 
mencing with  the  first  series  and  continuing  with 
each  series  consecutively  up  to  and  including  the 
fortieth  series,  excepting  as  hereinafter  pro- 
vided. The  bonds  in  each  series  shall  be  num- 
bered in  the  following  order,  to  wit:  First  the 
bonds  of  one  hundred  dollars  ($100)  denomina- 
tion; second  the  bonds  of  five  hundred  dollars 
($500)  denomination;  third  the  bonds  of 
one  thousand  dollars  ($1000)  denomination; 
the  bonds  of  one  hundred  dollars  ($100)  de- 
nomination of  each  series  bearing  numbers 
immediately  following  the  numbers  of  the  bonds 
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of  one  thousand  dollars  ($1000)  denomina- 
tion of  the  preceding  series,  and  pro- 
vided that  all  bonds  of  fifty  dollars  ($50)  de- 
nomination shall  be  numbered  in  the  order  of 
their  respective  series,  immediately  following 
the  number  of  the  last  bond  of  one  thousand 
dollars  ($1000)  denomination  of  the  fortieth 
series. 

The  principal  and  the  interest  of  said  eleven 
thousand  nine  hundred  and  sixty-three  (11,963) 
bonds  shall  be  payable  in  gold  coin  of  the 
United  States  at  the  Treasury  of  the  City  and 
County  of  San  Francisco  in  the  manner  follow- 
ing: The  bonds  included  in  the  first  series  shall 
be  made  payable  and  shall  be  paid  on  the 
thirtieth  day  of  June,  1905,  and  each  of  the  suc- 
ceeding series  shall  be  made  payable  and  shall 
be  paid  on  the  thirtieth  day  of  June  of  each 
succeeding  calender  year  thereafter  until  all  of 
said  bonds  shall  have  been  paid. 

The  interest  on  said  bonds,  at  the  rate  of  three 
and  one-half  (3JV)  per  cent  per  annum,  shall  be 
payable  and  shall  be  paid  on  the  thirtieth  day 
of  June  and  the  thirty-first  day  of  December 
of  each  calendar  year  until  the  maturity  of  said 
bonds. 

Interest     coupons     numbered     consecutively 
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shall  be  attached  to  each  bond,  and  said  coupons 
shall  also  bear  a  number  corresponding  to  the 
bond  to  which  they  are  attached.  Each  of  the 
said  interest  coupons  shall  be  made  payable  for 
six  months'  interest  upon  the  principal  sum 
expressed  in  the  bond  to  which  it  is  attached  and 
shall  state  the  period  for  which  said  interest  is 
payable,  and  the  number  of  coupons  attached  to 
each  bond  shall  equal  twice  the  number  of  years 
the  bond  has  to  run  before  it  becomes  due. 

SCHOOL  BONDS. 

Section  3.  That  bonds  of  the  City  and  County 
of  San  Francisco  to  the  amount  of  three  million 
five  hundred  and  ninety-five  thousand  dollars 
($3,595,000),  bearing  interest  at  the  rate  of 
three  and  one-half  (3I)  per  cent  per  annum,  be 
issued  in  accordance  with  the  result  of  a  special 
election  held  in  said  City  and  County,  Sep- 
tember 29,  1903,  and  the  provisions  of  the 
Charter  of  said  City  and  County  and  with  Ordi- 
nance No.  946  of  said  City  and  County,  ap- 
proved August  3,  1903,  for  the  purpose  of  con- 
structing new  school  houses  and  improvements 
to  existing  school  houses,  and  for  the  acquisition 
of  lands  for  erecting  thereon  new  school  houses, 
and  also  for  additional  lands  for  playgrounds 
for  established  schools,  in  and  for  said  City  and 
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County;  that  said  bonds  shall  be  of  the  character 
known  as  "Serials,"  shall  be  designated  "School 
Bonds,"  shall  be  five  thousand  nine  hundred 
and  thirty-four  (5934)  in  number,  shall  be 
divided  into  forty  (40)  series  and  shall  be  issued 
in  the  denominations  hereinafter  specified. 

Said  forty  (40)  series  shall  be  numbered 
"First"  to  "Fortieth,"  inclusive,  and  each  series 
shall  represent  one-fortieth  (1-40)  part  of  the 
principal  sum  of  three  million  five  hundred  and 
ninety-five  thousand  dollars  ($3,595^000)5  and 
one  series  shall  be  redeemed  and  paid  each  year 
until  all  of  the  series  shall  have  been  so  paid. 

The  first  to  the  thirty-ninth  series,  inclusive, 
shall  each  consist  of  one  hundred  and  forty-eight 
(148)  bonds  of  the  following  denominations,  to 
wit:  One  (i)  bond  of  the  denomination  of 
seventy-five  dollars  ($75)  ;  forty-three  (43) 
bonds  of  the  denomination  of  one  hundred 
dollars  ($100)  each;  thirty  seven  (37)  bonds 
of  the  denomination  of  five  hundred  dollars 
($500)  each;  and  sixty-seven  (67)  bonds  of  the 
denomination  of  one  thousand  dollars  ($1000) 
each. 

The  fortieth  series  shall  consist  of  one  hun- 
dred and  sixty-two  (162)  bonds  of  the  following 
denominations,  to  wit: 
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One  ( i)  bond  of  the  denomination  of  seventy- 
five  dollars  ($75)  ;  fifty-eight  (58)  bonds  of  the 
denomination  of  one  hundred  dollars  ($100) 
each;  thirty-eight  (38)  bonds  of  the  denomina- 
tion of  five  hundred  dollars  ($500)  each;  and 
sixty-five  (65)  bonds  of  the  denomination  of  one 
thousand  dollars   ($1000)   each. 

The  bonds  issued  shall  be  dated  July  i,  1904, 
and  shall  be  numbered  consecutively  from  one 
(i)  to  five  thousand  nine  hundred  and  thirty- 
four  (5934),  both  numbers  included,  com- 
mencing with  the  first  series  and  continuing  with 
each  series  consecutively  up  to  and  including  the 
fortieth  series,  excepting  as  hereinafter  pro- 
vided. The  bonds  in  each  series  shall  be  num- 
bered in  the  following  order,  to  wit:  First  the 
bonds  of  one  hundred  dollars  ($100)  denomina- 
tion; second  the  bonds  of  five  hundred  dollars 
($500)  denomination;  third  the  bonds  of  one 
thousand  dollars  ($1000)  denomination;  the 
bonds  of  one  hundred  dollars  ($100)  denomina- 
tion of  each  series  bearing  numbers  immediately 
following  the  numbers  of  the  bonds  of  one  thou- 
sand dollars  ($1000)  denomination  of  the  pre- 
ceding series,  and  provided  that  all  bonds  of 
seventy-five  dollars  ($75)  denomination  shall  be 
numbered  in  the  order  of  their  respective  series 
immediately  following  the  number  of  the  last 
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bond  of  one  thousand  dollars   ($1000)   denomi- 
nation of  the  fortieth  series. 

The  principal  and  the  interest  of  said  five 
thousand  nine  hundred  and  thirty-four  (5934) 
bonds  shall  be  payable  in  gold  coin  of  the  United 
States  at  the  Treasury  of  the  City  and  County 
of  San  Francisco  in  the  manner  following:  The 
bonds  included  in  the  first  series  shall  be  made 
payable  and  shall  be  paid  on  the  thirtieth  day 
of  June,  1905,  and  each  of  the  succeeding  series 
shall  be  made  payable  and  shall  be  paid  on  the 
thirtieth  day  of  June  of  each  succeeding 
calender  year  thereafter  until  all  of  said  bonds 
shall  have  been  paid. 

The  interest  on  said  bonds,  at  the  rate  of  three 
and  one-half  (3^)  per  cent  per  annum,  shall  be 
payable  and  shall  be  paid  on  the  thirtieth  day 
of  June  and  the  thirty-first  day  of  December  of 
each  calendar  year  until  the  maturity  of  said 
bonds. 

Interest  coupons  numbered  consecutively 
shall  be  attached  to  each  bond,  and  said  coupons 
shall  also  bear  a  number  corresponding  to  the 
bond  to  which  they  are  attached.  Each  of  the 
said  interest  coupons  shall  be  made  payable  for 
six  months'  interest  upon  the  principal  sum  ex- 
pressed in  the  bond  to  which  it  is  attached  and 
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shall  state  the  period  for  which  said  interest  is 
payable,  and  the  number  of  coupons  attached  to 
each  bond  shall  equal  twice  the  number  of  years 
the  bond  has  to  run  before  it  becomes  due. 

STREET  BONDS. 

Section  4.  That  bonds  of  the  City  and  County 
of  San  Francisco  to  the  amount  of  one  million 
six  hundred  and  twenty-one  thousand  dollars 
($1,621,000),  bearing  interest  at  the  rate  of 
three  and  one-half  (3J)  per  cent  per  annum,  be 
issued  in  accordance  with  the  result  of  a  special 
election  held  in  said  City  and  County,  September 
29,  1903,  and  the  provisions  of  the  Charter  of 
said  City  and  County  and  with  Ordinance  No. 
946  of  said  City  and  County,  approved  August  3, 
1903,  for  the  purpose  of  repairing  and  im- 
proving accepted  streets  of  said  City  and 
County;  that  said  bonds  shall  be  of  the  character 
known  as  "Serials,"  shall  be  designated  "Street 
Bonds,"  shall  be  two  thousand  six  hundred  and 
eighty-three  (2683)  in  number,  shall  be  divided 
into  forty  (40)  series  and  shall  be  issued  in  the 
denominations  hereinafter  specified. 

Said  forty  (40)  series  shall  be  numbered 
"First"  to  "Fortieth,"  inclusive,  and  each  series 
shall  represent  one-fortieth  (1-40)  part  of  the 
principal  sum  of  one  million  six  hundred  and 
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twenty-one  thousand  dollars  ($1,621,000),  and 
one  series  shall  be  redeemed  and  paid  each  year 
until  all  of  the  series  shall  have  been  so  paid. 

The  first  to  the  thirty-ninth  series,  inclusive, 
shall  each  consist  of  sixty-seven  (67)  bonds  of 
the  following  denominations,  to  wit :  One  ( i ) 
bond  of  the  denomination  of  twenty-five  dollars 
($25)  ;  twenty  (20)  bonds  of  the  denomination 
of  one  hundred  dollars  ($100)  each;  fifteen 
(15)  bonds  of  the  denomination  of  five  hundred 
dollars  ($500)  each;  and  thirty-one  (31)  bonds 
of  the  denomination  of  one  thousand  dollars 
($1000)  each. 

The  fortieth  series  shall  consist  of  seventy 
(70)  bonds  of  the  following  denominations,  to 
wit: 

One  ( I )  bond  of  the  denomination  of  twenty- 
five  dollars  ($25)  ;  twenty  (20)  bonds  of  the 
denomination  of  one  hundred  dollars  ($100) 
each;  twenty-one  (21)  bonds  of  the  denomina- 
tion of  five  hundred  dollars  ($500)  each;  and 
twenty-eight  (28)  bonds  of  the  denomination 
of  one  thousand  dollars  ($1000)  each. 

The  bonds  issued  shall  be  dated  July  i,  1904, 
and  shall  be  numbered  consecutively  from  one 
(i)    to  two  thousand  six  hundred  and  eighty- 
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three  (2683),  both  numbers  included,  com- 
mencing with  the  first  series  and  continuing  with 
each  series  consecutively  up  to  and  including  the 
fortieth  series,  excepting  as  hereinafter  pro- 
vided. The  bonds  in  each  series  shall  be  num- 
bered in  the  following  order,  to  wit:  First  the 
bonds  of  one  hundred  dollars  ($100)  denomina- 
tion; second  the  bonds  of  five  hundred  dollars 
($500)  denomination;  third  the  bonds  of  one 
thousand  dollars  ($1000)  denomination;  the 
bonds  of  one  hundred  dollars  ($100)  denomina- 
tion of  each  series  bearing  numbers  immediately 
following  the  numbers  of  the  bonds  of  one  thou- 
sand dollars  ($1000)  denomination  of  the  pre- 
ceding series,  and  provided  that  all  bonds  of  the 
denomination  of  twenty-five  dollars  ($25)  shall 
be  numbered  in  the  order  of  their  respective 
series  immediately  following  the  number  of  the 
last  bond  of  one  thousand  dollars  ($1000)  de- 
nomination of  the  fortieth  series. 

The  principal  and  the  interest  of  said  two 
thousand  six  hundred  and  eighty-three  (2683) 
bonds  shall  be  payable  in  gold  coin  of  the  United 
States  at  the  Treasury  of  the  City  and  County 
of  San  Francisco  in  the  manner  following:  The 
bonds  included  in  the  first  series  shall  be  made 
payable  and  shall  be  paid  on  the  thirtieth  day 
of  June,  1905,  and  each  of  the  succeeding  series 
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shall  be  made  payable  and  shall  be  paid  on  the 
thirtieth  day  of  June  of  each  succeeding 
calendar  year  thereafter  until  all  of  said  bonds 
shall  have  been  paid. 

The  interest  on  said  bonds,  at  the  rate  of  three 
and  one-half  (3!)  per  cent  per  annum,  shall 
be  payable  and  shall  be  paid  on  the  thirtieth 
day  of  June  and  the  thirty-first  day  of  December 
of  each  calendar  year  until  the  maturity  of  said 
bonds. 

Interest  coupons  numbered  consecutively 
shall  be  attached  to  each  bond,  and  said  coupons 
shall  also  bear  a  number  corresponding  to  the 
bond  to  which  they  are  attached.  Each  of  the 
said  interest  coupons  shall  be  made  payable  for 
six  months'  interest  upon  the  principal  sum  ex- 
pressed in  the  bond  to  which  it  is  attached 
and  shall  state  the  period  for  which  said  interest 
is  payable,  and  the  number  of  coupons  attached 
to  each  bond  shall  equal  twice  the  number  of 
years  the  bond  has  to  run  before  it  becomes  due. 

COUNTY  JAIL  AND  ADDITIONS  TO  HALL  OF 
JUSTICE. 

Section  5.  That  bonds  of  the  City  and  County 
of  San  Francisco  to  the  amount  of  six  hundred 
and  ninety-seven  thousand  dollars    ($697,000). 
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bearing  interest  at  the  rate  of  three  and  one-half 
(si)  P^r  c^^t  P^r  annum,  be  issued  in  accord- 
ance with  the  result  of  a  special  election  held 
in  said  City  and  County,  September  29,  1903, 
and  the  provisions  of  the  Charter  of  said  City 
and  County  and  with  Ordinance  No.  946  of  said 
City  and  County,  approved  August  3,  1903,  for 
the  purpose  of  constructing  a  new  County  Jail 
and  additions  to  the  Hall  of  Justice,  and  to 
acquire  lands  for  the  construction  thereon  of 
said  County  Jail  and  additions  to  said  Hall  of 
Justice,  in  and  for  the  said  City  and  County, 
that  said  bonds  shall  be  of  the  character  known 
as  "Serials,"  shall  be  designated  "County  Jail 
and  Additions  to  Hall  of  Justice  Bonds,"  shall 
be  one  thousand  one  hundred  and  sixty  (1160) 
in  number,  shall  be  divided  into  forty  (40) 
series  and  shall  be  issued  in  the  denominations 
hereinafter  specified. 

Said  forty  (40)  series  shall  be  numbered 
"First"  to  "Fortieth,"  inclusive,  and  each  series 
shall  represent  one-fortieth  (1-40)  part  of  the 
principal  sum  of  six  hundred  and  ninety-seven 
thousand  dollars  ($697,000),  and  one  series 
shall  be  redeemed  and  paid  each  year  until  all 
of  the  series  shall  have  been  so  paid. 

Each  of  said  series  shall  consist  of  twenty- 
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nine  (29)  bonds  of  the  following  denominations, 
to  wit:  One  (i)  bond  of  the  denomination  of 
twenty-five  dollars  ($25)  ;  nine  (9)  bonds  of  the 
denomination  of  one  hundred  dollars  ($100) 
each;  five  (5)  bonds  of  the  denomination  of  five 
hundred  dollars  ($500)  each;  and  fourteen  (14) 
bonds  of  the  denomination  of  one  thousand 
dollars  ($1000)  each. 

The  bonds  issued  shall  be  dated  July  i,  1904, 
and  shall  be  numbered  consecutively  from  one 
(i)  to  one  thousand  one  hundred  and  sixty 
(1160),  both  numbers  included,  commencing 
with  the  first  series  and  continuing  with  each 
series  consecutively  up  to  and  including  the 
fortieth  series,  excepting  as  hereinafter  pro- 
vided. The  bonds  in  each  series  shall  be  num- 
bered in  the  following  order,  to  wit:  First  the 
bonds  of  one  hundred  dollars  ($100)  denomina- 
tion; second  the  bonds  of  five  hundred  dollars 
($500)  denomination;  third  the  bonds  of  one 
thousand  dollars  ($1000)  denomination;  the 
bonds  of  one  hundred  dollars  ($100)  denomi- 
nation of  each  series  bearing  numbers  immedi- 
ately following  the  numbers  of  the  bonds  of  one 
thousand  dollars  ($1000)  denomination  of  the 
preceding  series,  and  provided  that  all  bonds 
of  twenty-five  dollars  ($25)  denomination  shall 
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be  numbered  in  the  order  of  their  respective 
series,  immediately  following  the  number  of  the 
last  bond  of  one  thousand  dollars  ($1000)  de- 
nomination of  the  fortieth  series. 

The  principal  and  the  interest  of  said  one 
thousand  one  hundred  and  sixty  (1160)  bonds 
shall  be  payable  in  gold  coin  of  the  United  States 
at  the  Treasury  of  the  City  and  County  of  San 
Francisco  in  the  manner  following:  The  bonds 
included  in  the  first  series  shall  be  made  payable 
and  shall  be  paid  on  the  thirtieth  day  of  June, 
1905,  and  each  of  the  succeeding  series  shall  be 
made  payable  and  shall  be  paid  on  the  thirtieth 
day  of  June  of  each  succeeding  calendar  year 
thereafter  until  all  of  said  bonds  shall  have  been 
paid. 

The  interest  on  said  bonds,  at  the  rate  of  three 
and  one-half  (3J)  per  cent  per  annum  shall  be 
payable  and  shall  be  paid  on  the  thirtieth  day 
of  June  and  the  thirty-first  day  of  December  of 
each  calendar  year  until  the  maturity  of  said 
bonds. 

Interest  coupons  numbered  consecutively 
shall  be  attached  to  each  bond,  and  said  coupons 
shall  also  bear  a  number  corresponding  to  the 
bond  to  which  they  are  attached.  Each  of  the 
said  interest  coupons  shall  be  made  payable  for 


241 


six  months'  interest  upon  the  principal  sum  ex- 
pressed in  the  bond  to  which  it  is  attached  and 
shall  state  the  period  for  which  said  interest  is 
payable,  and  the  number  of  coupons  attached  to 
each  bond  shall  equal  twice  the  number  of  years 
the  bond  has  to  run  before  it  becomes  due. 

LIBRARY   BONDS. 

Section  6.  That  bonds  of  the  City  and  County 
of  San  Francisco  to  the  amount  of  one  million 
six  hundred  and  forty-seven  thousand  dollars 
($1,647,000),  bearing  interest  at  the  rate  of 
three  and  one-half  (3J)  per  cent  per  annum,  be 
issued  in  accordance  with  the  result  of  a  special 
election  held  in  said  City  and  County,  Sep- 
tember 29,  1903,  and  the  provisions  of  the 
Charter  of  said  City  and  County  and  with  Ordi- 
nance No.  946  of  said  City  and  County,  ap- 
proved August  3,  1903,  for  the  purpose  of  con- 
structing a  building  to  be  used  as  a  "Public 
Library  and  Reading  Rooms,"  and  to  acquire 
land  for  the  construction  thereon  of  said  build- 
ing, in  and  for  the  said  City  and  County;  that 
said  bonds  shall  be  of  the  character  known  as 
"Serials,"  shall  be  designated  "Library  Bonds," 
shall  be  two  thousand  seven  hundred  and 
twenty-three  (2723)  in  number,  shall  be  divided 
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into  forty  (40)  series  and  shall  be  issued  in  the 
denominations  hereinafter  specified. 

Said  forty  (40)  series  shall  be  numbered 
"First"  to  "Fortieth,"  inclusive,  and  each  series 
shall  represent  one-fortieth  (1-40)  part  of  the 
principal  sum  of  one  million  six  hundred  and 
forty-seven  thousand  dollars  ($1,647,000),  and 
one  series  shall  be  redeemed  and  paid  each  year 
until  all  of  the  series  shall  have  been  so  paid. 

The  first  to  the  thirty-ninth  series,  inclusive, 
shall  each  consist  of  sixty-eight  (68)  bonds  of  the 
following  denominations,  to  wit:  One  (i)  bond 
of  the  denomination  of  seventy-five  dollars 
($75)  ;  twenty-one  (21)  bonds  of  the  denomina- 
tion of  one  hundred  dollars  ($100)  each;  four- 
teen (14)  bonds  of  the  denomination  of  five 
hundred  dollars  ($500)  each;  and  thirty-two 
(32)  bonds  of  the  denomination  of  one  thousand 
dollars   ($1000)   each. 

The  fortieth  series  shall  consist  of  seventy-one 
(71)  bonds  of  the  following  denominations,  to 
wit:  One  (i)  bond  of  the  denomination  of 
seventy-five  dollars  ($75);  twenty-one  (21) 
bonds  of  the  denomination  of  one  hundred  dol- 
lars ($100)  each;  twenty  (20)  bonds  of  the  de- 
nomination of  five  hundred  dollars  ($500) 
each;   and  twenty-nine    (29)    bonds  of  the   de- 
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nomination    of    one    thousand    dollars    ($1000) 
each. 

The  bonds  issued  shall  be  dated  July  i,  1904, 
and  shall  be  numbered  consecutively  from  one 
( I )  to  two  thousand  seven  hundred  and  twenty- 
three  (2723),  both  numbers  included,  com- 
mencing with  the  first  series  and  continuing  with 
each  series  consecutively  up  to  and  including  the 
fortieth  series,  excepting  as  hereinafter  pro- 
vided. The  bonds  in  each  series  shall  be  num- 
bered in  the  following  order,  to  wit:  First  the 
bonds  of  one  hundred  dollars  ($100)  denomina- 
tion; second  the  bonds  of  five  hundred  dollars 
($500)  denomination;  third  the  bonds  of  one 
thousand  dollars  ($1000)  denomination;  the 
bonds  of  one  hundred  dollars  ($100)  denomina- 
tion of  each  series  bearing  numbers  immediately 
following  the  numbers  of  the  bonds  of  one  thou- 
sand dollars  ($1000)  denomination  of  the  pre- 
ceding series,  and  provided  that  all  bonds  of 
seventy-five  dollars  ($75)  denomination  shall 
be  numbered  in  the  order  of  their  respective 
series,  immediately  following  the  number  of  the 
last  bond  of  one  thousand  dollars  ($1000)  de- 
nomination of  the  fortieth  series. 

The  principal  and  the  interest  of  said  two 
thousand     seven     hundred     and     twenty-three 
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(2723)  bonds  shall  be  payable  in  gold  coin  of 
the  United  States  at  the  Treasury  of  the  City 
and  County  of  San  Francisco  in  the  manner 
following:  The  bonds  included  in  the  first  series 
shall  be  made  payable  and  shall  be  paid  on  the 
thirtieth  day  of  June,  1905,  and  each  of  the  suc- 
ceeding series  shall  be  made  payable  and  shall 
be  paid  on  the  thirtieth  day  of  June  of  each 
succeeding  calendar  year  thereafter  until  all  of 
said  bonds  shall  have  been  paid. 

The  interest  on  said  bonds,  at  the  rate  of  three 
and  one-half  (3^)  per  cent  per  annum,  shall  be 
payable  and  shall  be  paid  on  the  thirtieth  day 
of  June  and  the  thirty-first  day  of  December  of 
each  calendar  year  until  maturity  of  said  bonds. 

.  Interest  coupons  numbered  consecutively 
shall  be  attached  to  each  bond,  and  said  coupons 
shall  also  bear  a  number  corresponding  to  the 
bond  to  which  they  are  attached.  Each  of  the 
said  interest  coupons  shall  be  made  payable  for 
six  months'  interest  upon  the  principal  sum  ex- 
pressed in  the  bond  to  which  it  is  attached  and 
shall  state  the  period  for  which  said  interest  is 
payable,  and  the  number  of  coupons  attached  to 
each  bond  shall  equal  twice  the  number  of  years 
the  bond  has  to  run  before  it  becomes  due. 
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children's  playgrounds'  bonds. 

Section  7.  That  bonds  of  the  City  and  County 
of  San  Francisco  to  the  amount  of  seven  hundred 
and  forty-one  thousand  dollars  ($741,000). 
bearing  interest  at  the  rate  of  three  and  one-half 
(si)  P^r  cent  per  annum,  be  issued  in  accord- 
ance with  the  result  of  a  special  election  held 
in  said  City  and  County,  September  29,  1903, 
and  the  provisions  of  the  Charter  of  said  City 
and  County  and  with  Ordinance  No.  946  of  said 
City  and  County,  approved  August  3,  1903,  for 
the  purpose  of  acquiring  lands  for  public  parks 
to  be  used  as  children's  playgrounds  in  and  for 
said  City  and  County;  that  said  bonds  shall  be 
of  the  character  known  as  "Serials,"  shall  be 
designated  "Children's  Playgrounds'  Bonds," 
shall  be  one  thousand  two  hundred  and  thirty- 
one  (1231)  in  number,  shall  be  divided  into 
fort}^  (40)  series  and  shall  be  issued  in  the  de- 
nominations hereinafer  specified. 

Said  forty  (40)  series  shall  be  numbered 
"First"  to  "Fortieth,"  inclusive,  and  each  series 
^shall  represent  one-fortieth  (1-40)  part  of  the 
principal  sum  of  seven  hundred  and  forty-one 
thousand  dollars  ($741,000), and  one  series  shall 
be  redeemed  and  paid  each  year  until  all  of  the 
series  shall  have  been  so  paid. 
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The  first  to  the  thirty-ninth  series,  inclusive, 
shall  each  consist  of  thirty  (30)  bonds  of  the 
following  denominations,  to  wit:  One  (i)  bond 
of  the  denomination  of  twenty-five  dollars 
($25)  ;  ten  (10)  bonds  of  the  denomination  of 
one  hundred  dollars  ($100)  each;  three  (3) 
bonds  of  the  denomination  of  five  hundred  dol- 
lars ($500)  each;  and  sixteen  (16)  bonds  of  the 
denomination  of  one  thousand  dollars  ($1000) 
each. 

The  fortieth  series  shall  consist  of  sixty-one 
(61)  bonds  of  the  following  denominations,  to 
wit:  One  (i)  bond  of  the  denomination  of 
twenty-five  dollars;  forty  (40)  bonds  of  the 
denomination  of  one  hundred  dollars  ($100) 
each;  eleven  (11)  bonds  of  the  denomination 
of  five  hundred  ($500)  each;  and  nine  (9) 
bonds  of  the  denomination  of  one  thousand  dol- 
lars ($1000)  each. 

The  bonds  issued  shall  be  dated  July  i,  1904, 
and  shall  be  numbered  consecutively  from  one 
(i)  to  one  thousand  two  hundred  and  thirty-one 
(1231),  both  numbers  included,  commencing 
with  the  first  series  and  continuing  with  each 
series  consecutively  up  to  and  including  the 
fortieth  series,  excepting  as  hereinafter  pro- 
vided.   The  bonds  in  each  series  shall  be  num- 
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bered  in  the  following  order,  to  wit:  First  the 
bonds  of  one  hundred  dollars  ($ioo)  denomina- 
tion; second  the  bonds  of  five  hundred  dollars 
($500)  denomination;  third  the  bonds  of  one 
thousand  dollars  ($1000)  denomination;  the 
bonds  of  one  hundred  dollars  ($100)  denomina- 
tion of  each  series  bearing  numbers  immediately 
following  the  numbers  of  the  bonds  of  one  thou- 
sand dollars  ($1000)  denomination  of  the  pre- 
ceding series;  and  provided  that  all  bonds  of 
twenty-five  ($25)  denomination  shall  be  num- 
bered in  the  order  of  their  respective  series,  im- 
mediately following  the  number  of  the  last  bond 
of  one  thousand  dollars  ($1000)  denomination 
of  the  fortieth  series. 

The  principal  and  the  interest  of  said  one 
thousand  two  hundred  and  thirty-one  (1231) 
bonds  shall  be  payable  in  gold  coin  of  the  United 
States  at  the  Treasury  of  the  City  and  County  of 
San  Francisco  in  the  manner  following:  The 
bonds  included  in  the  first  series  shall  be  made 
payable  and  shall  be  paid  on  the  thirtieth  day 
of  June,  1905,  and  each  of  the  succeeding  series 
shall  be  made  payable  and  shall  be  paid  on  the 
thirtieth  day  of  June  of  each  succeeding 
calendar  year  thereafter  until  all  of  said  bonds 
shall  have  been  paid. 
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The  interest  on  said  bonds,  at  the  rate  of  three 
and  one-half  (3I)  per  cent  per  annum,  shall  be 
payable  and  shall  be  paid  on  the  thirtieth  day 
of  June  and  the  thirty-first  day  of  December  of 
each  calendar  year  until  the  maturity  of  said 
bonds. 

Interest  coupons  numbered  consecutively 
shall  be  attached  to  each  bond  and  said  coupons 
shall  also  bear  a  number  corresponding  to  the 
bond  to  which  they  are  attached.  Each  of  the 
said  interest  coupons  shall  be  made  payable  for 
six  months'  interest  upon  the  principal  sum  ex- 
pressed in  the  bond  to  which  it  is  attached  and 
shall  state  the  period  for  which  said  interest  is 
payable,  and  the  number  of  coupons  attached  to 
each  bond  shall  equal  twice  the  number  of  years 
"the  bond  has  to  run  before  it  becomes  due. 

GOLDEN    GATE    PARK    AND    PRESIDIO    EXTENSION 

BONDS. 

Section  8.  That  bonds  of  the  City  and  County 
of  San  Francisco  to  the  amount  of  three  hundred 
and  thirty  thousand  dollars  ($330,000),  bearing 
interest  at  the  rate  of  three  and  one-half  (3I)  per 
cent  per  annum,  be  issued  in  accordance  with 
the  result  of  a  special  elction  held  in  said  City 
and  County,  September  29,  1903,  and  the  pro- 
visions of  the  Charter  of  said  City  and  County 
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and  with  Ordinance  No.  946  of  said  City  and 
County,  approved  August  3,  1903,  for  the  pur- 
pose of  acquiring  lands  for  the  extension  of 
Golden  Gate  Park  northerly  between  Thirteenth 
and  Fourteenth  avenues  so  as  to  connect  with 
the  Presidio  Military  Reservation,  in  and  for 
said  City  and  County;  that  said  bonds  shall  be 
of  the  character  known  as  "Serials,"  shall  be 
designated  "Golden  Gate  Park  and  Presidio 
Extension  Bonds,"  shall  be  seven  hundred  and 
fifty-nine  (759)  in  number,  shall  be  divided 
into  forty  (40)  series  and  shall  be  issued  in  the 
denominations  hereinafter  specified. 

Said  forty  (40)  series  shall  be  numbered 
"First"  to  "Fortieth,"  inclusive,  and  each  series 
shall  represent  one-fortieth  (1-40)  part  of  the 
principal  sum  of  three  hundred  and  thirty  thou- 
sand dollars  ($330,000),  and  one  series  shall  be 
redeemed  and  paid  each  year  until  all  of  the 
series  shall  have  been  so  paid. 

The  first  to  the  thirty-ninth  series,  inclusive, 
shall  each  consist  of  nineteen  (19)  bonds  of  the 
following  denomination,  to  wit:  One  (i)  bond 
of  the  denomination  of  fifty  dollars  ($50)  ;  seven 
(7)  bonds  of  the  denomination  of  one  hundred 
dollars  ($100)  each;  seven  (7)  bonds  of  the 
denomination   of   five   hundred   dollars    ($500) 
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each;  and  four  (4)  bonds  of  the  denomination  of 
one  thousand  dollars   ($1000)   each. 

The  fortieth  series  shall  consist  of  eighteen 
(18)  bonds  of  the  following  denominations,  to 
wit:  One  (i)  bond  of  the  denomination  of  fifty 
dollars  ($50)  ;  seven  (7)  bonds  of  the  denomina- 
tion of  one  hundred  dollars  ($100)  each;  five 
(5)  bonds  of  the  denomination  of  five  hundred 
dollars  ($500)  each;  and  five  (5)  bonds  of  the 
denomination  of  one  thousand  dollars  ($1000) 
each. 

The  bonds  issued  shall  be  dated  July  i,  1904, 
and  shall  be  numbered  consecutively  from  one 
(i)  to  seven  hundred  and  fifty-nine  (759),  both 
numbers  included,  commencing  with  the  first 
series  and  continuing  with  each  series  consecu- 
tively up  to  and  including  the  fortieth  series, 
excepting  as  hereinafter  provided.  The  bonds 
in  each  series  shall  be  numbered  in  the  following 
order,  to  wit:  First  the  bonds  of  one  hundred 
dollars  ($100)  denomination;  second  the  bonds 
of  five  hundred  dollars  ($500)  denomination; 
third  the  bonds  of  one  thousand  dollars  ($1000) 
denomination;  the  bonds  of  one  hundred  dollars 
($100)  denomination  of  each  series  bearing 
numbers  immediately  following  the  numbers  of 
the  bonds  of  one  thousand  dollars   ($1000)   de- 
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nomination  of  the  preceding  series;  and  pro- 
vided, that  all  bonds  of  fifty  dollars  ($50)  de- 
nomination shall  be  numbered  in  the  order  of 
their  respective  series,  immediately  following 
the  number  of  the  last  bond  of  one  thousand  dol- 
lars ($1000)  denomination  in  the  fortieth  series. 

The  principal  and  the  interest  of  said  seven 
hundred  and  fifty-nine  (759)  bonds  shall  be 
payable  in  gold  coin  of  the  United  States  at  the 
Treasury  of  the  City  and  County  of  San  Fran- 
cisco in  the  manner  following:  The  bonds  in- 
cluded in  the  first  series  shall  be  made  payable 
and  shall  be  paid  on  the  thirtieth  day  of  June, 
1905,  and  each  of  the  succeeding  series  shall  be 
made  payable  and  shall  be  paid  on  the  thirtieth 
day  of  June  of  each  succeeding  calendar  year 
thereafter  until  all  of  said  bonds  shall  have  been 
paid. 

The  interest  on  said  bonds,  at  the  rate  of  three 
and  one-half  (3J)  per  cent  per  annum,  shall  be 
payable  and  shall  be  paid  on  the  thirtieth  day  of 
June  and  the  thirty-first  day  of  December  of 
each  calendar  year  until  the  maturity  of  said 
bonds. 

Interest  coupons  numbered  consecutively 
shall  be  attached  to  each  bond,  and  said  coupons 
shall  also  bear  a  number  corresponding  to  the 
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bond  to  which  they  are  attached.  Each  of  the 
said  interest  coupons  shall  be  made  payable  for 
six  months'  interest  upon  the  principal  sum  ex- 
pressed in  the  bond  to  which  it  is  attached,  and 
shall  state  the  period  for  which  said  interest  is 
payable,  and  the  number  of  coupons  attached 
to  each  bond  shall  equal  twice  the  number  of 
years  the  bond  has  to  run  before  it  becomes  due. 

TELEGRAPH    HILL   PARK   BONDS. 

Section  9.  That  bonds  of  the  City  and  County 
of  San  Francisco  to  the  amount  of  five  hundred 
and  ninety-seven  thousand  dollars  ($597,000), 
bearing  interest  at  the  rate  of  three  and  one-half 
(si)  P^r  ^^^^  P^^  annum,  be  issued  in  accord- 
ance with  the  result  of  a  special  election  held 
in  said  City  and  County,  September  29,  1903, 
and  the  provisions  of  the  Charter  of  said  City 
and  County  and  with  Ordinance  No.  946  of 
said  City  and  County,  approved  August  3,  1903, 
for  the  purpose  of  acquiring  lands  for  an  addi- 
tional public  park  in  that  portion  of  the  City 
and  County  known  as  "Telegraph  Hill,"  in  and 
for  said  City  and  County;  that  said  bonds  shall 
be  of  the  character  known  as  "Serials,"  shall  be 
designated  "Telegraph  Hill  Park  Bonds,"  shall 
be  nine  hundred  and  ninety-five  (995)  in  num- 
ber, shall  be  divided  into  forty  (40)   series  and 
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shall  be  issued  in  the  denominations  hereinafter 
specified. 

Said  forty  (40)  series  shall  be  numbered 
"First"  to  "Fortieth,"  inclusive,  and  each  series 
shall  represent  one-fortieth  (1-40)  part  of  the 
principal  sum  of  five  hundred  and  ninety-seven 
thousand  dollars  ($597,000),  and  one  series  shall 
be  redeemed  and  paid  each  year  until  all  of  the 
series  shall  have  been  so  paid. 

The  first  to  the  thirty-ninth  series,  inclusive, 
shall  each  consist  of  twenty-five  (25)  bonds  of 
the  following  denominations,  to  wit:  One  (i) 
bond  of  the  denomination  of  twenty-five  dollars 
($25)  ;  four  (4)  bonds  of  the  denomination  of 
one  hundred  dollars  ($100)  each;  eleven  (11) 
bonds  of  the  denomination  of  five  hundred  dol- 
lars ($500)  each;  and  nine  (9)  bonds  of  the 
denomination  of  one  thousand  dollars  ($1000) 
each. 

The  fortieth  series  shall  consist  of  twenty  (20) 
bonds  of  the  following  denominations,  to  wit: 

One  ( I )  bond  of  the  denomination  of  twenty- 
five  dollars  ($25)  ;  four  (4)  bonds  of  the  denom- 
ination of  one  hundred  dollars  ($100)  each; 
one  ( I )  bond  of  the  denomination  of  five  hun- 
dred dollars  ($500);  and  fourteen   (14)   bonds 
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of  the  denomination    of    one  thousand  dollars 
($1000)  each. 

The  bonds  issued  shall  be  dated  July  i,  1904, 
and  shall  be  numbered  consecutively  from  one 
( I )  to  nine  hundred  and  ninety-five  (995),  both 
numbers  included,  commencing  with  the  first 
series  and  continuing  with  each  series  consecu- 
tively up  to  and  including  the  fortieth  series, 
excepting  as  hereinafter  provided.  The  bonds 
in  each  series  shall  be  numbered  in  the  following 
order,  to  wit:  First  the  bonds  of  one  hundred 
dollars  ($100)  denomination;  second  the  bonds 
of  five  hundred  dollars  ($500)  denomination; 
third  the  bonds  of  one  thousand  dollars  ($1000) 
denomination;  the  bonds  of  one  hundred  dollars 
($100)  denomination  of  each  series  bearing 
numbers  immediately  following  the  numbers  of 
the  bonds  of  one  thousand  dollars  ($1000)  de- 
nomination of  the  preceding  series,  and  pro- 
vided that  all  bonds  of  twenty-five  dollars  ($25) 
denomination  shall  be  numbered  in  the  order  of 
their  respective  series,  immediately  following 
the  number  of  the  last  bond  of  one  thousand  dol- 
lars ($1000)  denomination  of  the  fortieth  series. 

The  principal  and  the  interest  of  said  nine 
hundred  and  ninety-five  (995)  bonds  shall  be 
payable  in  gold  coin  of  the  United  States  at  the 
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Treasury  of  the  City  and  County  of  San  Fran- 
cisco in  the  manner  following:  The  bonds  in- 
cluded in  the  first  series  shall  be  made  payable 
and  shall  be  paid  on  the  thirtieth  day  of  June, 
1901;,  and  each  of  the  succeeding  series  shall 
be  made  payable  and  shall  be  paid  on  the  thir- 
tieth day  of  June  of  each  succeeding  calendar 
year  thereafter  until  all  of  said  bonds  shall  have 
been  paid. 

The  interest  on  said  bonds,  at  the  rate  of  three 
and  one-half  (3I)  per  cent  per  annum,  shall  be 
payable  and  shall  be  paid  on  the  thirtieth  day  of 
June  and  the  thirty-first  day  of  December  of 
each  calendar  year  until  the  maturity  of  said 
bonds. 

Interest  coupons  numbered  consecutively 
shall  be  attached  to  each  bond,  and  said  coupons 
shall  also  bear  a  number  corresponding  to  the 
bond  to  which  they  are  attached.  Each  of  the 
said  interest  coupons  shall  be  made  payable  for 
six  months'  interest  upon  the  principal  sum  ex- 
pressed in  the  bond  to  which  it  is  attached  and 
shall  state  the  period  for  which  said  interest  is 
payable,  and  the  number  of  coupons  attached 
to  each  bond  shall  equal  twice  the  number  of 
vears  the  bond  has  to  run  before  it  becomes  due. 
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MISSION  PARK  BOXDS. 

Section  10.  That  bonds  of  the  City  and 
County  of  San  Francisco  to  the  amount  of  two 
hundred  and  ninety-three  thousand  dollars 
($293,000),  bearing  interest  at  the  rate  of  three 
and  one-half  (3^)  per  cent  per  annum,  be  issued 
in  accordance  with  the  result  of  a  special  elec- 
tion held  in  said  City  and  County,  September 
29,  1903,  and  the  provisions  of  the  Charter  of 
said  City  and  County  and  with  Ordinance  No. 
946  of  said  City  and  County,  approved  August 
3,  1903,  for  the  purpose  of  acquiring  lands  for 
an  additional  public  park  in  that  portion  of  the 
City  and  County  known  as  the  "Mission,"  in  and 
for  said  City  and  County;  that  said  bonds  shall 
be  of  the  character  known  as  "Serials,"  shall  be 
designated  "Mission  Park  Bonds,"  shall  be  six 
hundred  and  eighty  (680)  in  number;  shall  be 
divided  into  forty  (40)  series,  and  shall  be  is- 
sued in  the  denominations  hereinafter  specified. 

Said  forty  (40)  series  shall  be  numbered 
"First"  to  "Fortieth,"  inclusive,  and  each  series 
shall  represent  one-fortieth  (1-40)  part  of  the 
principal  sum  of  tsvo  hundred  and  ninety-three 
thousand  dollars  ($293,000),  and  one  series 
shall  be  redeemed  and  paid  each  year  until  all 
of  the  series  shall  have  been  so  paid. 
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Each  of  said  series  shall  consist  of  seventeen 
(17)  bonds  of  the  following  denominations,  to 
wit:  One  (i)  bond  of  the  denomination  of 
twenty-five  dollars  ($25)  ;  eight  (8)  bonds  of 
the  denomination  of  one  hundred  dollars  ($100) 
each;  three  (3)  bonds  of  the  denomination  of 
five  hundred  dollars  ($500)  each;  and  five  (5) 
bonds  of  the  denomination  of  one  thousand  dol- 
lars  ($1000)    each. 

The  bonds  issued  shall  be  dated  July  i,  1904, 
and  shall  be  numbered  consecutively  from  one 
( I )  to  six  hundred  and  eighty  (680) ,  both  num- 
bers included,  commencing  with  the  first  series 
and  continuing  with  each  series  consecutively 
up  to  and  including  the  fortieth  series,  excepting 
as  hereinafter  provided.  The  bonds  in  each 
series  shall  be  numbered  in  the  following  order, 
to  wit:  First  the  bonds  of  one  hundred  dollars 
{$100)  denomination;  second  the  bonds  of  five 
hundred  dollars  ($500)  denomination;  third  the 
bonds  of  one  thousand  dollars  ($1000)  denomin- 
ation; the  bonds  of  one  hundred  dollars  ($100) 
denomination  of  each  series  bearing  numbers 
immediately  following  the  numbers  of  the  bonds 
of  one  thousand  dollars  ($1000)  denomination 
of  the  preceding  series,  and  provided  that  all 
bonds  of  twenty-five  dollars   ($25)    denomina- 
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tion  shall  be  numbered  in  the  order  of  their  re- 
spective series,  immediately  following  the  num- 
ber of  the  last  bond  of  one  thousand  dollars 
($1000)    denomination  of  the  fortieth  series. 

The  principal  and  the  interest  of  said  six 
hundred  and  eighty  (680)  bonds  shall  be  pay- 
able in  gold  coin  of  the  United  States  at  the 
Treasury  of  the  City  and  County  of  San  Fran- 
cisco, in  the  manner  following:  The  bonds  in- 
cluded in  the  first  series  shall  be  made  payable 
and  shall  be  paid  on  the  thirtieth  day  of  June, 
1905,  and  each  of  the  succeeding  series  shall  be 
made  payable  and  shall  be  paid  on  the  thirtieth 
day  of  June  of  each  succeeding  calendar  year 
thereafter  until  all  of  said  bonds  shall  have  been 
paid. 

The  interest  on  said  bonds,  at  the  rate  of  three 
and  one-half  (3J)  per  cent  per  annum,  shall 
be  payable  and  shall  be  paid  on  the  thirtieth  day 
of  June  and  the  thirty-first  day  of  December  of 
each  calendar  year  until  the  maturity  of  said 
bonds. 

Interest  coupons  numbered  consecutively 
shall  be  attached  to  each  bond,  and  said  coupons 
shall  also  bear  a  number  corresponding  to  the 
bond  to  which  they  are  attached.  Each  of  the 
said  interest  coupons  shall  be  made  payable  for 
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six  months'  interest  upon  the  principal  sum  ex- 
pressed in  the  bond  to  which  it  is  attached  and 
shall  state  the  period  for  which  said  interest  is 
payable  and  the  number  of  coupons  attached  to 
each  bond  shall  equal  twice  the  number  of  years 
the  bond  has  to  run  before  it  becomes  due. 

FORM  OF  BOND. 

Section  ii.  The  form  of  said  bonds  herein 
provided  and  the  interest  coupons  attached  shall 
be  substantially  as  follows: 

No.  . 


United  States  of  America,  State  of  California, 
City  and  County  of  San  Francisco. 

(Name  of  bond)— BOND. 

$ (Amount). 

San  Francisco.  Cal.,  July  i,  1904. 

On  the  thirtieth  day  of  June,  A.  D.  

(year  of  maturity),  the  City  and  County  of  San 
Francisco  will  pay  to  the  bearer  at  the  office  of 
the  Treasurer  of  the  City  and  County  of  San 

Francisco,  the  sum  of  $ (amount),  with 

interest  thereon  at  the  rate  of  three  and  one-half 
(si)  P^r  cent  per  annum,  payable  semi-annually 
on  the  thirtieth  day  of  June  and  the  thirty-first 
day  of  December  at  the  office  of  the  City  and 
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County  Treasurer,  upon  the  presentation  and 
surrender  of  the  interest  coupons  hereto  at- 
tached; principal  and  interest  payable  in  gold 
coin  of  the  United  States  of  America. 

This  bond  is  issued  in  pursuance  of  the  pro- 
visions of  the  Charter  of  the  City  and  County  of 
San  Francisco,  and  it  is  hereby  certified  that  all 
of  the  requirements  of  law,  and  of  the  Charter 
and  Ordinances  of  the  City  and  County  of  San 
Francisco  have  been  fully  complied  with  by  the 
proper  officers  in  the  issuing  of  this  bond;  that 
this  issue  of  bonds  has  been  authorized  by  a  vote 
of  two-thirds  of  the  duly  qualified  electors  of 
said  City  and  County  voting  on  the  question  of 
such  issue  at  a  Special  Election  duly  and  regu- 
larly called  and  held  in  said  City  and  County 
on  the  29th  day  of  September,  1903,  and  that  the 
total  amount  of  this  issue,  together  with  all 
other  indebtedness  of  said  City  and  County  does 
not  exceed  the  limit  prescribed  by  the  Constitu- 
tion and  the  laws  of  the  State  of  California  and 
the  Charter  of  the  City  and  County  of  San  Fran- 
cisco. 


Mayor  of  the  City  and  County  of  San  Fran- 
cisco. 
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Treasurer  of  the  City  and  County  of  San  Fran- 
cisco. 

Countersigned: 


Auditor  of  the  City  and  County  of  San  Fran- 
cisco. 

(SEAL.) 
Attest: 


Clerk  of  the  Board  of  Supervisors  of  the  City 
and  County  of  San  Francisco. 

FORM  OF  COUPON. 
$ (Amount).  No. 


On  the  day  of  (month  of  ma- 
turity), A.  D.  (Year  of  maturity),  the 

City  and  County  of  San  Francisco  promises  to 
pay  to  the  bearer,  at  the  office  of  the  Treasurer 
of  the  City  and  County  of  San  Francisco,  the 

sum    of    $ (Amount),  in  gold  coin  of 

the  United  States  of  America,  the  semi-annual 
interest  due  on (Name  of  Bond)  Bond 
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No. (number  of  bond  to  which  coupon 

is  attached). 

? 

Treasurer  of  the  City  and  County  of  San  Fran- 
cisco. 

Section  12.  The  Mayor  and  the  Treasurer  of 
said  City  and  County  of  San  Francisco  are  here- 
by authorized  and  directed  to  sign  all  of  said 
bonds;  the  Auditor  of  said  City  and  County  is 
hereby  authorized  and  directed  to  countersign 
said  bonds,  and  the  Clerk  of  the  Board  of  Super- 
visors of  said  City  and  County  shall  affix  the  seal 
of  said  City  and  County  and  authenticate  the 
same  by  his  signature;  and  the  Treasurer  of  said 
City  and  County  is  hereby  authorized  and  di- 
rected to  sign  all  of  the  interest  coupons  by  his 
lithographed  or  engraved  signature;  and  said 
bonds  shall  be  delivered  to  the  Treasurer  of  said 
City  and  County  in  such  amounts  as  the  Board 
of  Supervisors  may  from  time  to  time  deter- 
mine. 

Section  13.  The  proceeds  arising  from  the 
sale  of  all  of  said  Bonds  shall  be  placed  in  the 
Treasury  of  said  City  and  County  to  the  credit 
of  the  "Public  Building  Fund,"  as  required  by 
the  Charter  of  said  City  and  County. 
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That  an  account  of  the  proceeds  of  the  Hospi- 
tal Bonds  shall  be  kept  in  an  account  to  be  desig- 
nated the  "Hospital  Construction  Account"  of 
said  Public  Building. Fund,  and  such  proceeds 
shall  be  used  exclusively  for  the  purposes  for 
which  such  Hospital  Bonds  were  issued. 

That  an  account  of  the  proceeds  of  the  Sewer 
Bonds  shall  be  kept  in  an  account  to  be  desig- 
nated the  "Sewer  Construction  Account"  of  said 
Public  Building  Fund,  and  such  proceeds  shall 
be  used  exclusively  for  the  purpose  for  which 
such  Sewer  Bonds  were  issued. 

That  an  account  of  the  proceeds  of  the  School 
Bonds  shall  be  kept  in  an  account  to  be  known  as 
the  "School  Construction  Account"  of  said  Pub- 
lic Building  Fund,  and  that  such  proceeds  shall 
be  used  exclusively  for  the  purposes  for  which 
such  School  Bonds  were  issued. 

That  an  account  of  the  proceeds  of  the  Street 
Bonds  shall  be  kept  in  an  account  to  be  known 
as  the  "Street  Improvement  Account,"  of  said 
Public  Building  Fund,  and  that  such  proceeds 
shall  be  used  exclusively  for  the  purposes  for 
which  such  Street  Bonds  were  issued. 

That  an  account  of  the  proceeds  of  the  County 
Jail  and  Additions  to  the  Hall  of  Justice  bonds 
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shall  be  kept  in  an  account  to  be  known  as  the 
"County  Jail  Construction  and  Additions  to 
Hall  of  Justice  Account"  of  said  Public  Build- 
ing Fund,  and  that  such  proceeds  shall  be  used 
exclusively  for  the  purposes  for  which  such 
County  Jail  and  Additions  to  Hall  of  Justice 
Bonds  were  issued. 

That  an  account  of  the  proceeds  of  the  Li- 
brary Bonds  shall  be  kept  in  an  account  to  be 
known  as  the  "Library  Construction  Account" 
of  said  Public  Building  Fund,  and  that  such 
proceeds  shall  be  used  exclusively  for  the  pur- 
poses for  which  such  Library  Bonds  were  issued. 

That  an  account  of  the  proceeds  of  the  Chil- 
dren's Playgrounds'  Bonds  shall  be  kept  in  an 
account  to  be  known  as  the  "Children's  Play- 
grounds' Acquisition  Account"  of  said  Public 
Building  Fund,  and  that  such  proceeds  shall  be 
used  exclusively  for  the  purposes  for  which  such 
Children's  Playgrounds'  Bonds  were  issued. 

That  an  account  of  the  proceeds  of  the  Golden 
Gate  Park  and  Presidio  Extension  Bonds  shall 
be  kept  in  an  account  to  be  known  as  the  "Gold- 
en Gate  Park  and  Presidio  Extension  Acquisi- 
tion Account"  of  said  Public  Building  Fund, 
and  that  such  proceeds  shall  be  used  exclusively 
for  the  purposes  for  which  such  Golden  Gate 
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Park  and  Presidio  Extension  Bonds  were  issued. 

That  an  account  of  the  proceeds  of  the  Tele- 
graph Hill  Park  Bonds  shall  be  kept  in  an  ac- 
count to  be  known  as  the  "Telegraph  Hill  Park 
Acquisition  Account"  of  said  Public  Building 
Fund,  and  that  such  proceeds  shall  be  used  ex- 
clusively for  the  purposes  for  which  such  Tele- 
graph Hill  Park  Bonds  were  issued. 

That  an  account  of  the  proceeds  of  the  Mis- 
sion Park  Bonds  shall  be  kept  in  an  account  to 
be  known  as  the  "Mission  Park  Acquisition  Ac- 
count" of  said  Public  Building  Fund,  and  that 
such  proceeds  shall  be  used  exclusively  for  the 
purposes  for  which  such  Mission  Park  Bonds 
were  issued. 

Section  14.  That  for  the  purpose  of  securing 
and  providing  for  the  payment  of  the  principal 
and  interest  of  the  bonds  hereby  authorized  and 
directed  to  be  issued,  the  following  funds  are 
hereby  created  and  designated: 

For  the  payment  and  redemption  of  the  Hos- 
pital bonds  and  the  payment  of  the  interest  there- 
on, such  fund  shall  be  created  and  designated  the 
"Hospital  Bond  Redemption  and  Interest 
Fund." 

For  the  payment  and  redemption  of  the  Sewer 
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bonds  and  the  payment  of  the  interest  thereon, 
such  fund  shall  be  created  and  designated  the 
"Sewer  Bond  Redemption  and  Interest  Fund." 

For  the  payment  and  redemption  of  the 
School  bonds  and  the  payment  of  the  interest 
thereon,  such  fund  shall  be  created  and  desig- 
nated the  "School  Bond  Redemption  and  In- 
terest Fund." 

For  the  payment  and  redemption  of  the  Street 
bonds  and  the  payment  of  the  interest  thereon, 
such  fund  shall  be  created  and  designated  the 
"Street  Bond  Redemption  and  Interest  Fund." 

For  the  payment  and  redemption  of  the 
County  Jail  and  Additions  to  Hall  of  Justice 
bonds  and  the  payment  of  the  interest  thereon, 
such  fund  shall  be  created  and  designated  the 
"County  Jail  and  Additions  to  Hall  of  Justice 
Bond  Redemption  and  Interest  Fund." 

For  the  payment  and  redemption  of  the  Li- 
brary bonds  and  the  payment  of  the  interest 
thereon,  such  fund  shall  be  created  and  desig- 
nated the  "Library  Bond  Redemption  and  In- 
terest Fund." 

For  the  payment  and  redemption  of  the  Chil- 
dren's Playgrounds'  bonds  and  payment  of  the 
interest  thereon,  such  fund  shall  be  created  and 
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designated  the  "Children's  Playgrounds'  Bond 
Redemption  and  Interest  Fund." 

For  the  payment  and  redemption  of  the  Gold- 
en Gate  Park  and  Presidio  Extension  Bonds  and 
payment  of  the  interest  thereon,  such  fund  shall 
be  created  and  designated  the  "Golden  Gate 
Park  and  Presidio  Extension  Bond  Redemption 
and  Interest  Fund." 

For  the  payment  and  redemption  of  the  Tele- 
graph Hill  Park  bonds  and  payment  of  the  in- 
terest thereon,  such  fund  shall  be  created  and 
designated  the  "Telegraph  Hill  Park  Bond  Re- 
demption and  Interest  Fund." 

For  the  payment  and  redemption  of  the  Mis- 
sion Park  bonds  and  payment  of  the  interest 
thereon,  such  fund  shall  be  created  and  desig- 
nated the  "Mission  Park  Bond  Redemption  and 
Interest  Fund." 

That  for  the  purpose  of  paying  the  principal 
and  interest  of  said  bonds,  the  Board  of  Super- 
visors of  said  City  and  County  shall  at  the  time 
of  fixing  the  general  tax  levy,  and  in  the  manner 
for  such  general  tax  levy  provided,  levy  and  col- 
lect for  each  fund  herein  provided  for,  annually, 
each  year  until  such  bonds  are  paid,  or  until 
there  shall  be  a  sum  in  the  Treasury  of  said  City 
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and  County  set  apart  for  that  purpose  sufficient  to 
meet  all  sums  coming  due  for  principal  and  in- 
terest on  such  bonds,  a  tax  sufficient  to  pay  the 
annual  interest  on  such  bonds,  and  also  such  part 
of  the  principal  thereof  as  shall  become  due 
before  the  time  for  fixing  the  next  general  tax 
levy.  Said  tax  shall  be  in  addition  to  all  other 
taxes  levied  for  municipal  purposes,  and  shall 
be  collected  at  the  same  time  and  in  the  same 
manner  as  other  municipal  taxes  are  collected, 
and  forthwith  as  collected,  shall  be  turned  over 
to  and  paid  into  the  fund  for  which  the  same  was 
levied  and  collected. 

Section  15.  Any  purchaser  or  owner  of  any 
of  the  coupon  bonds  herein  provided  for  may 
avail  himself  of  the  privilege  of  exchanging  the 
same  for  registered  bonds,  as  provided  for  in 
an  Act  of  the  Legislature  entitled  "An  Act  in 
Relation  to  Municipal  Bonds,"  approved  Feb- 
ruary 28,  1903,  and  the  provisions  of  said  Act 
are  hereby  made  applicable  to  the  bonds  herein 
provided  for. 

Section  16.  This  Ordinance  shall  take  effect 
and  be  in  force  immediately. 

In  Board  of  Supervisors,  San  Francisco,  Jan- 
uary 25,  1904. 
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After  having  been  published  five  successive 
days,  according  to  law,  taken  up  and  passed  by 
the  following  vote : 

Ayes — Supervisors  Alpers,  Bent,  Booth, 
Brandenstein,  Braunhart,  Comte,  Connor, 
D'Ancona,  Eggers,  Finn,  Hocks,  Lunstedt,  Mc- 
Clellan,  Payot,  Rea,  Rock,  Sanderson. 

Absent — Supervisor  Boxton. 

Chas.  W.  Fay,  Clerk. 
Approved,  San  Francisco,  January  25,  1904. 

E.  E.  SCHMITZ, 

Mayor  and  ex-officio  President  of  the  Board  of 
Supervisors. 
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EXHIBIT  NO.  27. 

State  of  California, 
Cit}^  and  County  of  San  Francisco — ss. 

Thomas  Garrett,  of  the  said  City  and 
County,  being  duly  sworn,  deposes  and  says: 
That  he  is  now,  and  at  all  the  times  hereinafter 
mentioned  was,  a  citizen  of  the  United  States, 
over  twenty-one  years  of  age.  That  he  is,  and 
was  during  all  the  time  embraced  in  the  period 
of  the  publications  herein  mentioned,  the  Printer 
and  Publisher  of  the  Evening  Post.  That  said 
The  Evening  Post  was,  at  all  the  times  men- 
tioned in  this  affidavit,  a  Newspaper  printed  and 
published  daily  (Sundays  excepted)  in  said  City 
and  County,  and  the  Newspaper  designated  by 
the  Supervisors  of  said  City  and  County  as  the 
Official  Newspaper  thereof. 

That  deponent,  during  all  the  times  mentioned 
in  this  affidavit,  has  had,  and  still  has,  charge 
of  all  the  advertisements  in  said  Newspaper. 

That  advertisements  of  the  following  Bills 
and  Ordinances,  printed  copies  of  which  are 
hereto  appended,  have  been  published  daily  in 
the  above  named  Newspaper,  for  the  period  and 
between  the  dates,  both  days  being  included  in 
said  periods,  set  forth  opposite  their  respective 
numbers  as  follows: 
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!5    '^ 

Period   of    Pub- 
lication,   Legal 
Holidays      Ex- 
cepted     

Dates  of 

Period. 

i's. 

Commencing. 

Ending. 

Bill  No.    848. 
Ordinance  No. 

700. 

5  days 
2  weeks 

April 
April 

7,  1903. 
14,  1903. 

April 
April 

11, 
29, 

1903. 
1903. 

Bill  No.    850. 
Ordinance  No. 

702. 

5  days 
2  weeks 

April 
April 

7,  1903. 
14,  1903. 

April 
April 

11, 

29, 

1903. 
1903. 

Bill  No.    851. 
Ordinance  No. 

703. 

5  days 
2  weeks 

April 
April 

7,  1903. 
14, 1903. 

April 
AprU 

11, 

29, 

1903. 
1903. 

Bill  No.    853. 
Ordinance  No. 

704. 

5  days 
2  weeks 

April 
April 

7.  1903. 
14,  1903. 

April 
April 

11, 
29, 

1903. 
1903. 

Bill  No.    854. 
Ordinance  No. 

705. 

5  days 
2  weeks 

AprU 
April 

7,  1903. 
14,  1903. 

April 
AprU 

11, 
29, 

1903. 
1903. 

Bill  No.    857. 
Ordinance  No. 

708. 

5  days 
2  weeks 

April 
April 

7,  1903. 
14,  1903. 

April 
April 

11, 
29, 

1903. 
1903. 

Bill  No.    852. 
Ordinance  No. 

710. 

5  days 
2  weeks 

April 
April 

14,  1903. 
23,  1903. 

AprU 
May 

18, 

8, 

1903. 

1903. 

Bill  No.    950. 
Ordinance  No. 

793. 

5  days 
2  weeks 

June 
June 

2,  1903. 
9, 1903. 

June 
June 

6, 
24, 

1903. 
1903. 

Bill  No.  1083. 
Ordinance  No. 

919. 

5  days 
2  weeks 

June 
July 

29,  1903. 
7,1903.  1 

July 
July 

3, 

22 

1903. 
1903. 

Bill  No.  1084. 
Ordinance  No. 

920. 

5  days 
2  weeks 

June 
July 

1 
29, 1903. 

7,  1903. 

July 
July 

3, 

— '> 

1903. 
1903. 

Bill  No.  1109. 
Ordinance  No. 

946. 

5  days 
10  days 

1  July 
j  Aug. 

28, 1903. 
4,  1903. 

Aug. 
Aug. 

1, 
15, 

1903. 
1903. 

Bill  No.  1125. 
Ordinance  No. 

956. 

5  days 
2  weeks 

I 

I  Aug. 

1  Aug. 

18, 1903. 
25,  1903. 

Aug. 
Sept. 

22, 
11, 

1903. 
1903. 

Bill  No.  1283. 
Ordinance  No. 

1114. 

5  days 
Iday 

Jan. 
1  Jan. 

1 

19, 1904. 
26, 1904. 

Jan. 
Jan 

23, 
26, 

1904. 
1904. 
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Subscribed  and  sworn  to  before  me 
this  4th  day  of  February,  1904. 

Thomas  Garrett, 
Publisher  of  the  Evening  Post. 

Ed  WIN  W.  Woodward, 

Notary  Public,  in  and  for  the  City 
and  County  of  San  Francisco,  State 
of  California. 

EXHIBIT  NO.  28. 


Bill  No    1292. 


Ordixaxce  No. 


Providing  for  the  sale  of  certain  bonds  of 
the  City  and  County  of  San  Francisco,  fix- 
ing the  date  when  bids  will  be  received  for 
the  purchase  of  the  same,  and  directing  the 
Clerk  of  the  Board  of  Supervisors  to  give 
notice  thereof. 

Be  it  ordained  by  the  People  of  the  City  and 
County  of  San  Francisco  as  follows: 

Section  i.  It  is  hereby  declared  that  it  is 
necessary  to  order  sold  and  to  have  sold  certain 
bonds  of  the  City  and  County  of  San  Francisco, 
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the  issue  of  which  has  been  heretofore  provided 
for  by  Ordinance  No.  1114,  approved  January 
25,  1904,  and  Monday,  the  i8th  day  of  April, 
1904,  at  the  hour  of  3  p.  m.  of  said  day,  at  the 
Chambers  of  the  Board  of  Supervisors  of  said 
City  and  County,  is  hereby  fixed  as  the  time  and 
place  when  sealed  proposals  will  be  received  for 
the  purchase  of  any  or  all  of  the  bonds  of  the 
following  names,  amounts,  series  and  denomina- 
tions, to  wit: 

For  the  purchase  of  hospital  bonds  to  the 
amount  of  two  hundred  and  fifty  thousand  dol- 
lars ($250,000),  comprising  all  of  the  bonds  of 
the  first  to  the  tenth  series,  both  inclusive. 

For  the  purchase  of  sewer  bonds  to  the  amount 
of  seven  hundred  and  twenty-four  thousand  and 
eight  hundred  dollars  ($724,800),  comprising 
all  of  the  bonds  of  the  denominations  of  one  hun- 
dred dollars  ($100),  five  hundred  dollars 
($500),  and  one  thousand  dollars  ($1000),  of 
the  first  to  the  fourth  series,  both  inclusive. 

For  the  purchase  of  school  bonds  to  the 
amount  of  one  million  and  seventy-seven  thou- 
sand and  six  hundred  dollars  ($1,077,600),  com- 
prising all  of  the  bonds  of  the  denominations  of 
one  hundred  dollars  ($100),  five  hundred  dol- 
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lars  ($500),  and  one  thousand  dollars  ($1000), 
of  the  first  to  the  twelfth  series,  both  inclusive. 

For  the  purchase  of  street  bonds  to  the  amount 
of  two  hundred  and  forty-three  thousand  dollars 
($243,000),  comprising  all  of  the  bonds  of  the 
denominations  of  one  hundred  dollars  ($100), 
five  hundred  dollars  ($500),  and  one  thousand 
dollars  ($1000),  of  the  first  to  the  sixth  series, 
both  inclusive. 

For  the  purchase  of  County  Jail  and  additions 
to  Hall  of  Justice  bonds,  to  the  amount  of  two 
hundred  and  seventy-eight  thousand  and  four 
hundred  dollars  ($278,400),  comprising  all  of 
the  bonds  of  the  denominations  of  one  hundred 
dollars  ($100),  five  hundred  dollars  ($500), 
and  one  thousand  dollars  ($1000),  of  the  first  to 
the  sixteenth  series,  both  inclusive. 

For  the  purchase  of  Library  bonds  to  the 
amount  of  seven  hundred  and  thirty-nine  thou- 
sand and  eight  hundred  dollars  ($739,800), 
comprising  all  of  the  bonds  of  the  denominations 
of  one  hundred  dollars  ($too),  five  hundred 
dollars  ($500),  and  one  thousand  dollars 
($1000),  of  the  first  to  the  eighteenth  series,  both 
inclusive. 

For  the  purchase  of  children's  playgrounds 
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bonds  to  the  amount  of  seven  hundred  and  forty 
thousand  dollars  ($740,000),  comprising  all  of 
the  bonds  of  the  denominations  of  one  hundred 
dollars  ($100),  five  hundred  dollars  ($500). 
and  one  thousand  dollars  ($1000),  of  the  entire 
number  of  series  and  issue. 

For  the  purchase  of  Golden  Gate  Park  and 
Presidio  Extension  bonds  to  the  amount  of  three 
hundred  and  twent3^-eight  thousand  dollars 
($328,000),  comprising  all  of  the  bonds  of  the 
denominations  of  one  hundred  dollars  ($100), 
five  hundred  dollars  ($500),  and  one  thousand 
dollars  ($1000),  of  the  entire  number  of  series 
and  issue. 

For  the  purchase  of  Telegraph  Hill  Park 
bonds  to  the  amount  of  five  hundred  and  ninety- 
six  thousand  dollars  ($596,000),  comprising  all 
of  the  bonds  of  the  denominations  of  one  hun- 
dred dollars  ($100),  five  hundred  dollars 
($500),  and  one  thousand  dollars  ($1000),  of 
the  entire  number  of  series  and  issue. 

For  the  purchase  of  Mission  Park  bonds  to 
the  amount  of  tvvo  hundred  and  ninety-two  thou- 
sand dollars  ($292,000),  comprising  all  of  the 
bonds  of  the  denominations  of  one  hundred  dol- 
lars  ($100),  five  hundred  dollars   ($500),  and 
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one  thousand  dollars  ($1000),  of  the  entire  num- 
ber of  series  and  issue. 

Section  2.  Bids  will  be  considered  for  the 
purchase  of  the  entire  amount  hereby  offered 
for  sale  or  for  the  purchase  of  any  portion  there- 
of, and  bidders  for  less  than  the  whole  amount 
will  be  required  to  state  the  particular  portion 
of  the  amount  bid  for,  giving  the  name  of  the 
bonds,  number  of  bonds  and  the  denomination 
thereof,  and  the  series  of  which  the  same  may 
belong.  A  check  payable  to  the  order  of  Chas. 
W.  Fay,  Clerk  of  the  Board  of  Supervisors,  cer- 
tified to  by  some  responsible  banking  firm  or 
corporation,  equal  to  at  least  five  (5)  per  cent 
of  the  amount  bid,  shall  accompany  each  pro- 
posal; provided  that  no  such  check  need  exceed 
the  sum  of  ten  thousand  dollars  ($10,000),  and 
provided  further  that  no  such  check  need  accom- 
pany any  bid  made  by  or  on  behalf  of  the  State 
of  California.  The  conditions  of  such  check 
are  that,  if  the  proposal  of  the  bidder  depositing 
the  same  be  accepted  by  said  Board  of  Super- 
visors, said  bidder  will  receive  and  pay  for  the 
bonds  awarded  to  him,  and  in  case  of  a  refusal 
so  to  do  said  check  will  be  declared  forfeited 
and  will  become  the  property  of  said  City  and 
County  as  liquidated  damages  on  account  of 
such  refusal. 
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No  bid  will  be  considered  for  a  less  sum  than 
par,  or  the  face  value  of  the  bond  or  bonds  bid 
for,  together  with  such  interest  as  may  have  ac- 
crued thereon  at  the  time  of  the  delivery  thereof. 

Bonds  will  be  delivered  from  time  to  time  to 
the  purchasers  as  may  be  determined  by  the 
Board  of  Supervisors,  all  bonds  sold  to  be  deliv- 
ered prior  to  January  i,  1905. 

In  awarding  the  sale  of  the  bonds  herein  pro- 
vided to  be  sold,  preference  in  the  sale  and  allot- 
ment thereof  will  be  given  to  subscribers  for 
the  smallest  amounts  and  lowest  denominations. 

The  Board  reserves  the  right  to  reject  any  or 
all  bids  made  for  the  purchase  of  said  bonds. 

Section  3.  The  Clerk  of  this  Board  is  hereby 
directed  to  give  notice  by  publication  in  the 
official  newspaper  for  a  period  of  thirty  days  of 
the  time  and  place  for  receiving  bids  as  herein 
provided  for,  such  notice  to  give  a  description 
of  the  bonds  to  be  sold  and  the  terms  and  condi- 
tions of  sale. 

The  Clerk  is  also  hereby  directed  to  prepare 
and  have  printed  a  sufficient  number  of  copies 
of  the  proceedings  relating  to  the  issuance  of  the 
bonds  aforesaid,  for  the  information  of  the  pub- 
lic and  for  the  use  of  prospective  bidders. 
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Section  4.  This  Ordinance  shall  take  effect 
and  be  in  force  immediately. 

And  the  Clerk  is  hereby  directed  to  advertise 
this  Bill  and  Ordinance  in  The  Evening  Post 
Newspaper,  as  required  by  law. 

In  Board  of  Supervisors,  San  Francisco,  Jan- 
uary 25,  1904. 

Passed  for  printing  by  the  following  vote : 

Ayes — Supervisors  Alpers,  Bent,  Booth, 
Brandenstein,  Braunhart,  Comte,  Connor, 
D'Ancbna,  Eggers,  Finn,  Hocks,  Lunstedt,  Mc- 
Clellan,  Payot,  Rea,  Rock,  Sanderson. 

Absent — Supervisor  Boxton. 

,  Chas.  W.  Fay,  Clerk. 

EXHIBIT  NO.  29. 

Resolution  No.  4363. 

Resolved,  That  the  Clerk  of  this  Board  be 
and  he  is  hereby  directed  to  give  notice  that  on 
the  nth  day  of  April,  1904,  at  the  hour  of  3 
o'clock  p.  m.,  sealed  proposals  will  be  received 
by  this  Board  for  the  lithographing  and  print- 
ing of  all  the  bonds  of  the  denominations  of 
$100,  $500,  and  $1000,  the  issue  of  which  is  pro- 
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vided  for  by  the  terms  of  Ordinance  No.  1114, 
in  accordance  with  specifications  as  prepared  by 
the  Committee  on  Public  Utilities. 

And  the  Clerk  is  hereby  directed  to  advertise 
this  Resolution  in  The  Evening  Post  News- 
paper. 

In  Board  of  Supervisors,  San  Francisco,  Jan- 
uary 25,  1904. 

Adopted  by  the  following  vote : 

Ayes — Supervisors  Alpers,  Bent,  Booth, 
Brandenstein,  Braunhart,  Comte,  Connor, 
D'Ancona,  Eggers,  Finn,  Hocks,  Lunstedt,  Mc- 
Clellan,  Payot,  Rea,  Rock,  Sanderson. 

Absent — Supervisor  Boxton. 

Chas.  W.  Fay,  Clerk. 

Approved,  San  Francisco,  January  27,  1904. 

E.    E.    SCHMITZ, 

Mayor  and  ex-officio  President  of  the  Board  of 
Supervisors. 


28o 
EXHIBIT  NO.  30. 


Bill  No.  835. 


Ordinance  No.  696. 


Awarding  the  contract  for  doing  official 
Advertising  for  the  City  and  County  of  San 
Francisco  for  one  year,  from  April  ist, 
1903,  to  April  I  St,  1904,  to  The  Evening 
Post  Publishing  Company,  and  declaring 
and  designating  The  Evening  Post  News- 
paper to  be  the  Official  Newspaper,  during 
said  period. 

Be  it  ordained  by  the  People  of  the  City  and 
County  of  San  Francisco  as  follows: 

Section  i.  The  contract  for  doing  official  ad- 
vertising for  the  City  and  County  of  San  Fran- 
cisco for  one  year,  from  April  ist,  1903,  to  April 
ist,  1904,  in  a  daily  newspaper  in  the  City  and 
County  of  San  Francisco,  which  has  a  bona  fide 
daily  circulation  of  at  least  8000  copies  and  has 
been  in  existence  at  the  time  of  letting  such  con- 
tract for  at  least  two  (2)  years,  and  to  furnish 
to  each  officer,  department  or  commission  of  the 
City  and  County  of  San  Francisco,  upon  requisi- 
tion, during  the  period  of  publication,  as  many 
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copies   as   requested,   not  exceeding  twenty-five 
(25),  of  all  Ordinances,  Resolutions,  messages, 
notices  or  other  publications,  which  are  applica- 
ble to  or  involve  duties    to    be    performed  by 
them,   respectively,    in    their    official  capacity; 
also,  to  furnish  and  deliver  one  hundred  (100) 
slips  or  less,  as  required  and  a  reasonable  num- 
ber of  extra  papers,  not  exceeding  one  hundred 
(100)  copies,  to  the  Clerk  of  the  Board  of  Su- 
pervisors, and  to  furnish  an  affidavit  of  publica- 
tion of  each  notice  or  other  publication  when 
required  by  said  Clerk  or  other  municipal  officer 
officially  concerned  in  such  publication,  in  strict 
accordance  with  the  specifications  and  the  ad- 
vertisement inviting  proposals  thereon,  is  hereby 
awarded  to  The  Evening  Post  Publishing  Com- 
pany,  to  be   published    in    The   Evening   Post 
Newspaper,  provided  the  sureties  on  its  bond, 
which  is  hereby  fixed  at  ten  thousand  ($10,000) 
dollars,  are  satisfactory  to  his  Honor  the  Mayor, 
who  is  hereby  authorized  to  enter  into  said  con- 
tract,  it  being    the    lowest    responsible  bidder 
therefor,  at  the  following  price,  viz. : 

For  each  insertion,  per  half  inch,  fifteen  ( 15) 
cents. 

All  other  bids  received  for  the  above  are  here- 
by rejected. 
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Section  2.  The  Evening  Post  Newspaper  is 
hereby  declared  and  designated  to  be  the  Offi- 
cial Newspaper  of  this  City  and  County  for  one 
year,  from  April  ist,  1903,  to  April  ist,  1904. 

Section  3.  This  Ordinance  shall  take  effect 
on  and  after  April   ist,   1903. 

All  Resolutions  and  Ordinances  in  conflict 
herewith  are  hereby  repealed. 

In  Board  of  Supervisors,  San  Francisco, 
April  6,  1903. 

After  having  been  published  five  successive 
days,  according  to  law,  taken  up  and  passed  by 
the  following  vote : 

Ayes — Supervisors  Alpers,  Bent,  Booth, 
Boxton,  Brandenstein,  Bra-unhart,  Comte,  Con- 
nor, Curtis,  Eggers,  Walsh,  Wilson. 

Noes — Supervisors  D'Ancona,  Loughery, 
McClellan. 

Absent — Supervisors  Lynch,  Payot,  Sander- 
son. 

Chas.  W.  Fay,  Clerk. 

Approved,  San  Francisco,  April  7,   1903. 

E.  E.  SCHMITZ, 
Mayor  and  ex-officio  President  of  the  Board  of 
Supervisors. 
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State  of  Califoria, 
City  and  County  of  San  Francisco — ss. 

I,  Chas.  W.  Fay,  Clerk  of  the  Board  of  Su- 
pervisors of  the  City  and  County  of  San  Fran- 
cisco, do  hereby  certify  the  foregoing  to  be  a  full, 
true  and  correct  copy  of  all  of  the  proceedings 
of  the   Board  of  Supervisors  of  said  City  and 
County  in  the  matter  of  authorizing  the  issuance 
of  bonds  of  the  city  and  county  to  the  amount 
of  $17,771,000  for  the  purpose  of  making  the 
several    public    improvements    recited  therein, 
and  I  further  certify  that  all  of  the  said  pro- 
ceedings had    in    said    matter  were  at  regular 
meetings  of  said  Board  of  Supervisors,  and  that 
the    minutes    of    said    meetings  were  duly  ap- 
proved, all  of  which  appears  from  the  official 
records,  minutes  and  files   in  the  office  of  the 
Clerk  of  said  Board  of  Supervisors  of  the  City 
and  County  of  San  Francisco. 

In  witness  whereof  I  have  hereunto  set  my 
hand  and  affixed  the  official  seal  of  the  City  and 
County  of  San  Francisco  this  15th  day  of  Feb- 
ruary, A.  D.  1904. 

Chas.  W.  Fay, 

Clerk  of  the  Board  of  Super- 
visors    of     the  .  City     and 
County  of  San  Francisco. 
Official   seal   of 
the    City    and 
County  of  San 
Francisco. 


BILL  NO.  W66. 


-le  tnouiuiid  i 
number    of 


comijns,ing-  all  o 

lualions  of  o'le  h 

hundred  dollars   (i^awj,  ^u^  ^ 

dollars  (mm.  of  the    entire 

sfTies  and  Issue. 

to^Th^^'V^"'"'^-*'^^^  °^  Mission  Park  bonds 
n?-ietv  twn  °"?C?^  of  two  hundred  and 
nKiet>-two  thousand  dollars  (Si:9' Ouo) 
ccmpnsins  all  of  the  bonds  of  the  den om- 
h  M^Viti',^  °f  n""  hundred  dollars  (§100),  rive 
hundred  dollars  (?5<Xy,  and  one  thousand 
dollars  (S  <ji.«),  of  tile  entire  number  of 
series  and  issue. 
_  Section  2.     Ordinance   No.    1212,    entitled 

pnmi'L  1  "A^  ,•  ^*'''^'*^"''  1  «f  an  Ordinance 
entitled  Ordinance  No.  1116,  providing  for 
tue  sale  of  certain  bonds  of  the  City  and 
v-h'^n^'hif  ^^'?,  ^ranclsco,  fixing  the"^  date 
v.hen  bids  will  be  received  for  the  pur- 
chase of  t.ie  same,  and  directing  the 
Llerk  ol  toe  Board  of  Supervisors  to  give 
on  ^^^  thereof,'  approved  May  I'd,  19'34,"  and 
an  Ordinances  and  parts  of  Ordinances 
in  so  lar  as  the>- conflict  with  the  provi- 
sions of  this  Ordinance,  are  herebv  re- 
pealed. 

Section  3.  This  Ordir..ance  shall  take 
effect  and  be  in  force  from  and  after  its 
passage. 

In  Board  of  Supervisors,  Sa^  Francisco 
August  S,  IV'i.  '  ' 

After  having  been  published  five  suc- 
cessive days,  according  to  law.  taken  up 
and  passed   by  the  toliowing  yote; 

Aye.s— Svpervisors  Booili.  -  Braunhart, 
Connor,  DAncona,  Finn,  Hocks,  McClel- 
lan.  Payot,  Rea.  Rock,  Sand&rson. 

Ab.'jent— Supervisors  Alpei;*,  Bent,  Eox- 
fon  Brandenstein,  Comte,  Eggers.  "L-un- 
stedt. 

CHA3.   W.   FAY,    Clerk. 

-j^PProved,     San    Francisco,    August    19,' 

E.   E.    "iCHMITZ, 
Mayor    and    ex-olTicio    President    of    the 
Board   of   Supervisors.  a.iv20  It 


,iif         :-n  ^,  1'r,^^*'^'.^.^  ^^  Ordinance  ^^ 
U16,    'jntitled    "Providwjg  for   the  sale   o 
bertaiu  bonds  of  the  City  and  County  of 
ban  ^ranc:.<co,  ijxing  me  date  when  bids 
Rill  be  received  for   the  purchase  of  the 
bamc    and   directing     the     Clerk     of     the 
J-^,'^'''''^ ,  .?^     Supervisors     to     give     notice 
-'thereof,"    approved    February    6,    liK,>4     is 
•  hereby  amended  so  as  to  read  as  follo--s- 
-fccction  1.     It  IS  hereby  declared  that' it 
IS    necessary    to    order   sold    and    to    have 
sc.u  certain  bonds  of  the  City  and  Countv 
ot  ban  Francisco,   the  issue  of  which  has 
^een    heretofore    provided    for    by    Ordit 
[T'^'^^^ic^^'i-  ll^^aPJ^'Oved  jMiaary  25,  lyoi 
fe»nd  Monday,  the  3d  day  of  October,  1901.' 
^   ^H  ^'°^'"  °^  3  P-   "1-    of  said   day,    at 
ne    cfcimbers    of    me    Boaid     of     Super- 
nsors  or  said  City  and  Countv,  is  hereby 
fixed  as  tne  time  and  place   when  sealed 
piopostils     will   be   received   for    the   our- 
cha.-je  of  any  or  all  of  the  bonds  of  the 
followmg  names,  amounts,  series  and  de- 
nominations, to  wit: 

For  the  purchase  of  hospital  bonds  to 
trre  amount  oi  two  hundred  and  fifty 
thousand  dollars  {$250,0'J0),  comprising  all 
oi  the  bonds  Of  the  lirst  to  the  tentli 
series,   both  inclusive.  <.c"i.u 

For  the  purchase  oi  sewer  bonds  to  the 
amount  of  seven  hundred  and  twenly- 
t^-"i"v^?.°"-^"'^  ?'^^  '^^S'U  hundred  dollars 
(*.24,.b00)  compri.->mg  all  of  the  i^on.l.s  of 
the  denominat.ons  of  one  hundred  dollar^! 
mm.  five  hundred  dollars  TlicJ)?  and  onl 
tnousand  dollars  (SiOoO).  cf  the  lirst  io  the 
.luurth  series,   both  inclus>ve 

For  the  purchase  of  scho«]  bonds  to  the 
amount  ot  one  million  and  seventy-seven 
Uiousand  and  six  kundr^d  dollars  (.?1,077  - 
60..>,  comprising  ail  of  the  bonds  of  the 
dtnomir.ations  cf-  one  hundred  dollars 
(5i0o),  five  hundred  dollars  .«&0)  and  onl 
thousand  dollars  (5iuoO),  of  the  firs^to  thi 
tN\e.fth  series,   both  inclusive 

For  the  purchase  of  street  bends  to  the 
amount  of  two  hundred  and  forty-three 
tho  isaul  dollars  ($24-:::. OO-),  compri-ins  all 
Of  the  bonds  of  the  denominations  of  one 
>^  i'^'lV''^^^'^  ^^'-  ^''^  hundred  do"! 
S].w,Wf^^  T'^,,'"''^.  thoi:sand  dollars 
inclusive  U.e  .sixdi  series,  both 

afVMHnn'i^t  ''"J^lV"^^  i^^'  County  Jail  and 
a^nnt  nf°  P-  -  °J  J-^^tice  bonds,  to  the 
amount  of  two  hundied  and  seventv- 
f^^7^  4<,Jn '^"^''"'^  -^r-J  four  hundred  dollars 
»L  ;il^'  ^.oniPrismg  all  of  the  bonds  of 
'mO(.f  fi?™T''''^"•^°?  '-'"^  hundred  dollars 
thn  --^^n?' "■  i^^ndiPd  Dollars  (1500),  and  one 
Jh^'  -;^  ^0''^i"s  (^'m,  or  the  tir-,t  to 
tne  .Sixteenth  .series,  botii  h:clusive 
ti,«°.',J"^  purchase  of  I.iorary  bonds  to 
the  aniount  Ox  seven  hundred  Ind  thirty-- 
Vt so  ii^J*"^^"-  an.d  eight  hundred  dollars 
th.  ;f^n!;  ^.^^rrismg  all  Of  the  bonds  of 
rsuK.^  fi?.^^"'^'^''^''^^^  *^"^  hundred  dollars 
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